MAPS 

to be “placed at end of Report. 

Map of Ivelaiid, showing the Arterial Drainage Districts in which the works liuve been completed and 
those which are at present in progress. 

Map of Ivelaird, showing the position and extent of every Loan made under the Land Improvement 
Act, 10 Vic. cap. 32. 
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PUBLIC WORKS, IRELAND, 

i . ~ 



EIGHTEENTH REPORT 

FROM 

THE BOARD OF PUBLIC WORKS IN IRELAND. 



'J’O THE LORDS COMMISSIONERS OP HER MAJESTY’S TREASURY. 
MAY IT PLEASE YOUR LORDSHIPS, 

have the honor to submit our Eighteenth Annual Report, embracing in the 
usual maimer, the several services entrusted to our management, viz. 
Accounts : — 

Loans and Grants for Public Works. 

Repayments to Her Majesty’s Exchetiuer. 

Sanctions for Grants. 

Landed Property Improvement. 

Public Buildings : — 

Government Buildings in and near Dublin. 

Queen’s Colleges. 

Maynooth College. 

Lunatic Asylums. 

Customs’ Buildings. 

Constabulary Buildings. 

Roads and Bridges. 

Post Roads repaired. 

Roads completed by Loans from Relief Repayments. 

Drainage (Arterial). 

Piers and Harbours. 

Limerick Docks. 

Inland Navigation. 

Fisheries. 

Railways, purchase of Lands for. 



LOANS 
A 2 
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Loans nnil Grants. 



LOANS AND GRANTS FOR PUBLIC WORKS. 

Statements of all Loans and Grants made for Public Works will be found in 
the Appendix, and the following is an abstract of the Funds which have Irom 
time to time been made applicable thereto, showing the Amounts issued on 
account of each description oi‘ Loans, and the Amounts repaid to t:h(j 
5th Januaiy, 1 850. 

For Loam. 



D. 



Sanctioned to he Issued. £. a. d. 

Original appropriation by Act 1 and 2 
Will. IV., c. 33 . . . . 500,000 0 0 

Additional sum, by Act 6 and 7 Will. 

IV., c. 108 . . ... . 100,000 0 0 

Re-issued, pursuant to Act 1 and 2 
Will. IV., c. 33 . . . 244,650 0 0 

Of 5O,000Z., under Act 1 Vic., c. 21, 

4,000/. was api)roprIated to Grants, 

leaving for Loan . ' . . . 40,000 0 0 



15,000/. per {juarter, by Act 6 and 7 
Vic., c. 44, commencing 10th October, 

184^ when Excheq_ucr Bill issues 

■ceased 210,000 0 0 

By Act 9 and 10 Vic., c. 108, in aid of 
Relief Works, Act 9 Vic., c. 1 . 145,000 0 0 

By Act 10 and 11 Vic., c. 106, for Arte- 
rial Dfaihage 370,000 0 0 

By Act 12 Vic., c. 23, for ditto . . 200,000 0 0 

15,000/. per quarter for live years from 
Stir April, 1847, to 5th January, 1852, 
inclusive, pursuant to Act 9 and 10 

Vic., c. 85 300,000 0 0 

By Act 11 and 12 Vic., c. 51, for the 
re-issues of sums repaid under Act 
10 and 1 1 Vic., c. 87, for the comple- 
tion of Relief Works and Arterial 
Drainage, there has been made avail- 
able by Treasury Warrant . . 100,933 7 10 



By Act 2 and 3 Vic.,.c. 21, for the Im- 
provement of the Navigation of the 
River Shannon (Loan portion) . 

Sums charged upon the Consolidated 
Fund for the Employment of the 
Labouring Poor, pursuant to Act 9 
and 10_ Vic., c. 107, 4,848,235/. 2& Qd., 
of wliich there has been certified to 
be repaid 

By Counties, per Act 10 and 11 
Vic., c. 87 . . . 2,244,585 

By Landed Proprietors, &c., per 
Act 10 Vic., c. 10 . . . 200,159 



£. •>?. d. 



890,650 0 0 



1,325,933 7 10 



294,090 0 0 



2 4 



By Act 10 Vic., c. 32, for the Improve- 
ment of Landed Property . .1,500,000 0 0 

By Act 12 Vic., c. 23, ditto . . 300,000 0 0 



Total amount of Funds placed at our disposal for Loans, 
to 5 th January, 1850 £ 



2,444,744 5 5 



1,800,000 0 0 



'6,755,417 13 3 
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Outol tlio sums sanctioned as above, issues have l)ecn made 
as i'ollows; — 

A. By lOxchoqucr ]3ills. Act 1 and 2 Will IV., c. 33, and 

subsequent Acts (A) 

B. By Commissioners lor Reduction of National Debt, Act 

G and 7 Vic.., c; 44, and subsequent Acts (B.), viz. ; — 
For ordinary Loans . . £192,554 19 2 

For Arterial Drainage . . 560,720 16 9 

For Relief Works, Act 9 Vic., 
c. 1 226,349 19 11 

C. By Act 2 and 3 Vic., c. 61, for the Improvement of the 

Navigation of the River Shannon (Loan portion) 

D. By Act 10 and II Vic., c. 87, being the moiety of sums 

issued : — 

To Coimties, Act 9 and 10 Vic., 
c. 107 . . . . £2,244,744 5 5 

And by Act 10 Vic., c. 10, for 
account of Landed Proprie- 

toi-s 200,159 3 1 

(D.) 2 

E. By Paymaster of Civil Services, Act 10 Vic., c. 32, and 

subsequent Acts (E.) for the Improvement of Landed 
Property 



890,650 0 0 



979,625 15 10 
294,090 0 0 



2,444,744 5 5 



Total issued to the 5th January, 1850 



£15,417,896 7 



From the total sanctioned 
Deduct the total issued 
Leaving to be issued, viz. : — 

For Land Improvement . 

For Ordinary Loans and Arte- 
rial Drainage 



£6,755,417 13 3 
. 5,417,896 7 8 



£991,213 13 7 
346,307 12 0 



-1,337,521 5 7 




Total Repayments to Her Majesty’s Exchequer to the 5th January, 1850. 





Principal. 


Interest. 


Totals. 




£. d. 


£. s. d. 


£. s. d. 


By transfers on account of Act 1 and 2 
Will. IV. c. 33 (including 60,000/. 
repaid by the Ecclesinsdcal Commis- 
sioners direct to the Exchequer) . 


637,234 6 7 


222,730 11 8 


859,964 18 3 


By transfers on account of Act 6 and 7 
Vic., c. 44, &c., for ordinary Loans 
and Arterial Drainages .... 


82,924 16 4 


40,7.32 7 2 


123,657 3 6 


And by Relief Works, Act 9 Vic., c. 1 . ' 


46.794 11 9 


13,276 10 4 


60,071 2 1 


By transfers on account of Act 2 and 3 
Vic., c. 61, for Shannon Navigation, 
viz. : — i? j 

£. j. d. 

Counties . 221,272 6 4 
Individuals 9,053 2 5 


200,639 11 5 


29,685 17 4 , 


230,325 8 9 




967.593 6 1 


'306.425 6 6 


1,274,018 12 7 


By transfers on account of Act 10 and 
11 Vic., c. 87, for the employment of 
Laboiu-ingPoor: — £ ^ ^ 

Counties . 132,236 1 8 11 
Proprietors 12,430 10 1 


(Repaid on tlie principle of an annuify.) 


144,667 9 0 


By transfers on account ofActlOand 
11 Vic., c. 32, for improvement of 
Landed Property 


Ditto. 


Ditto. 


29,907 14 6 


Total repayments to the 5th 
January, 1850 






1,448,59316 1 
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Total Sanctiom for Grants. 



Set Loans. 



CQ 

n 



'Apjn'opi'iatedjby Act 1 and 2 Will. IV., 
c. 33, for Public Works 
Appropriated, by Act 1 Vic. c. 21, for 
Public Works .... 
( Portion of 50,000^., by Act 1 and 2 Vic., 
c. 88, appropriated to Grant 
Appropriated, by Act (> and 7 Vic., 
c. 44, for Public Works . 



B. By Act 9 Vic., c. 1, for aid of Relief 

Works 

By Act 9 and 10 Vic., c. 108, for aid 
of Relief Works . . . . 



C. By Act 2 and 3 Vic., c. Gl, in aid of 

River Shannon Improvements 
B. For Piers and Harbour, s, Act 9 Vic., 

c. 3 

For Piers iuid Harbours, Act 10 and 
11 Vic., c. 75 

B. I’or Navigation in connexion with 
Drainage, Act 5 and 6 Vic., c. 89, 
&c., &c. . . 

D. For the Employment of Labouring 

Poor, Act 9 and 10 Vic., c. 107, 
moiety Expenditure against Coun- 
ties, made Grant by Act 10 and 11 
Vic., c. 87 



£. s. d. 



50,000 


0 


0 


50,000 


0 


0 


4,000 


0 


0 


21,000 


0 


0 


50,000 


0 


0 


175,000 


0 


0 


50,000 


0 


0 


40,000 


0 


0 



125.000 0 0 

225.000 0 0 
290,717 0 0 

90.000 0 0 
141,073 0 0 



£ 



2,231,077 

3,102,867 



4 

4 



I 

I 



Of the above there remained unissued on the 5th January, 1850 : — 

£. s. d. 

For Piers and Harbours .... 43,000 0 0 

Navigation in connexion with Drainage . . 60,073 0 0 



LANDED PROPERTY IMPROVEMENT ACT. 

In making our Report on the progress of the works in operation under the? 
Landed Property Improvement Act, during the year 1849, and the benefit 
which has resulted from those works, we have the xficasure to state, tJiat the 
Reports which have been received from our Inspectors show, not only that the 
execution of the works has become more perfect, and at the same time more 
economically performed, but that a great increase is already observable, both 
in the quantity and quality of the x>roduce from the lands which have been 
drained and subsoiled, whether it consis-t of cereal or green crop ; and in many 
cases the improvement has been so decided that the neighbouring farmers have 
been induced, on their own account, both to drain and subsoil the lands in their 
occupation. 

It is true the farmers rarely sink the drains sufficiently deej), as they will 
not incur the expense of taking up the outfall, which frequently is situate 
beyond the limits of their holdings ; but such attempts at imiwovomciit, imi>er- 
fect though they be, are always remunerative and worthy of the attention of 
landlords and their agents, who, when the tenants axe willing to do something 
for themselves, should assist them by deepening and clearing the main drains 
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and outfalls, so as to enable them to sink the parallel and sub-main drains to 
the depth of lour loot at least, where rocks or large boulder stones do not 
interiere. 

The third year in succession of the agricultural crisis under which this 
country lias been sulFeriiig, has now passed away, and all pemons capable of 
reflection perceive at length, that they must rely on then own exertions, and not 
further depend on external aid to help them out of the difficulties by which 
they are surrounded. 

Exertion has, to a certain degree, succeeded to apathy and despair, and the 
successful operations under the Arterial Drainage and- Land Improvement Acts, 
have so far operated beneficially, as to induce the hope, tliat by a steady perse- 
verance in the improvement of agriculture, landlords as well as tenant-fanners 
may be enaided to meet and overcome their difficulties. 

If by deep draining and snbsoiling, laird can be so improved, that with the 
ordinary labour and manure it will produce a double crop, quaaitity and quality 
being taken into consideration, should not all our energies be directed to effect 
the object? Let the landlords, then, when they find their tenants (holding 
l(ijises) willing to improve their own farms, aid them by opening all the main 
c’.haniiels for the discharge of the water, and also occasionally assist by contri- 
buting towards the internal drainage. 

An equitable arrangement can easily be made between the proprietor and his 
tenants. He can obtain money imder the Land Improvement Act for the pur- 
pose of the main and tliorough drainage, which will generally be effected at the 
cost of about 4Z. per statute acre ; while the tenants should undertake to remove 
the old fences, and make the new ones, so as to divide the farm into a suitable 
number of square fields of equal size, and likewise subsoil the laud drained ; by 
this means the larms will be doubled, aud in many cases quadrupled, in value. 

lu our Report of last year we observed, that if the operations under the Land 
Improvement Act be confined to thorough draining alone, that, except in 
pasture lauds, comparatively little benefit is derived from the expenditure ; but 
if the land Ix' subsoiled (if possible by the spade) the produce ot the farm will 
be so much increased as to repay the outlay in a few years, often by tlie 
tliird crop. 

It is oil this principle we recommend the operations necessaiy to effect the 
requisite improvements to be carried out jointly by landlord and tenant, as by 
tliis means the landlord’s rent will be better secured, and the tenant will be 
enabled to live comfortably on the overplus. 

If it be asked, out of what fund is the landlord to pay the rent-charge of 6i 
per cent, to which the land is liable, in consequence of the outlay ol, say 4Z. 
per acre. We reply, that where the result of the drainage operations prove 
to be unusually beneficial, an arrangement might he made lor a moderate 
proportionate increase in the rent, payable by the tenant to assist the proprietor 
in the payment of the rent-charge; and if the improvement be not so decided, 
the comparative certainty of receiving his present rent will be no inconsiderable 
advantage. 

It is gratifying to report, that we have lately received applications for loans 
from proprietors adopting the principle of combined operations between land- 
lord and tenant; and one in particular from Mr. Charles Tottenham, who 
means to execute the entire of the draining, and the great lines oi new fences, 
by means of a loan obtained under the Land Improvement Act, leaving to the 
occupying tenants the completion of the smaller fences, the subsoiling, and the 
necessary farm roads ; iri repayment for which he will allow a reduction out 
of the accruing rent equal to the expenditure. No doubt this joint system of 
improving the land will, in a great measure, be confined to the farm tenants of 
the substantial class, say holding from 60 to 100 acres of arable land in course 
of tillage. 

Unfortunately, the numerous class of tenants holding small farms under 10 
acres, are, for the most part, so poor and apathetic, that little can be expect^ 
from them, either on their own account or jointly with their landlord ; such, 
with few exceptions, confine their views to the rude and imperfect system of 
tillage hitherto practised. They all sigh for, aud still cling to the jwtato, and 
the only exei*tion they make or appear capable of making, is relative to pre- 
paration for that crop ; consequently, excepting in the manufacturing districts 
of the north and north-eastern counties, no important improvement in agricul- 
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Lami impyovemcnt. tarc cau be effected while the present extensive sub-division ol laud into 
holdings under 10 acres continues. 

Sum expended and jmogress of the Worics during the liifit Year. 

In our Report of last year we stated, that up to the bth of Ai)ril, 1810, tlie 
total sum applied for amounted to 3,074,9.59/. 10.s\ 8(Z. ; while the gross {imouiit 
of loans granted, deducting loans relinciuished, amounted to 1,431,800/. ; leaving 
a balance in hand up to that time of 08,140/. 

During the last Session of Parliament, tlie Tiand Im])rovoin{!ut I’lind having 
been increased by an additional vote of 300,000/,, a great number of applications, 
which had been postponed, or of which only a small portion of the sum ap 2 )lied 
for had been sanctioned, were entertained, and loans perfected to the amounts 
req^uisite to complete the works ap 2 )rovcd of by us. In consequence, a number 
of new loans have been made during the i)eriod wliich has intervened between 
the 5th of AjH-il and the 31st of December, 1849, to which our i)re.seiit state- 
ments refer. 

Appendix G. Up to the 3 1st of December last, the total sum aj)])lied for amounted to 

3,501,776/. ; aird the amount of loans sanctioned, deducting those reliiu^uishod, 
amounted at that time to 1,617,529/. ; leaving an api)arent balance on liaiul of 
182,471/. : but at that period investigations had ]>con completed and allocations 
made, relative to new loans not then recommended for your Lordshi])s’ sanc- 
tion, but which either have been or will be immediately submitted for your 
liOrdships’ approval, amounting to 57,730/., leaving an uuai)i)ropriatod balanct? 
of 124,741/. only. 

The gross amount of instalments on loans which have becii issued from 
the commencement up to the 31st December, 1849, is 788,238/., of which 
270,828/. has been issued during the nine months intervening between the .5th of 
April and 31st of December last. 

According to the reports of our Inspectors it appears that the sum of 
5 12,452/. has been expended in thorough draining, sub.soiiing, and making iarm 
roads, up to the 3 1st of December, 1849; and that the sum of 275,780/., the 
amount of the instalments which liavc been last issued to the several j)ro 2 )ri(s 
tors, may be said to be in progress of expenditure, though wc regret to say this 
is not the case, in every instance, as a lew projirictors who obtained loans, 
either in the autumn of 1847 or early in 1848, and to whom a first instalment 
had been issued at the time the loan was made, have not yet expended the sum 
advanced, or at least have not reported that it has been expended, and in con- 
seq^uence we possess no official notice that any works have been commenced in 
the cases referred to ; indeed, in several we have reason to believe that nothing 
has as yet been done. 

In pursuance of the provisions of the Act 12 and 13 Vic., cap. 59, sec. 3, 
notices have been transmitted in all such cases to proprietors who have not 
shown due diligence in commencing or continuing the drainage operations, 
^ which had been commenced with the first instalments of the loans i.ssucd, 
informing them, "that in case they neglect to proceed with the works, ibr the 
" execution of which the loan had been made, with such diligence and expodi- 
“ tion as shall be satisfactory, the Commissioners will, if they think fit, by an 
10 Vic., 0.32, s. 2*. » order under their common seal, direct that the amount of said loan, or such 
" part thereof as shall then be remaining unpaid, shall not be issued ; and tlio 
See'l'^^MdirG Commissioners require you, on or before the 1st of March, 1850, to 

No^. “ account to them for the amount of the said instalment of the loan issued as 

“ aforesaid.” 

From the replies that have been received from several of the proprietors to 
whom we have been obliged to send the above notice, we are in expectation 
that many; who have hitherto neglected to commence tlie works, will do so 
immediately, and thereby render it unnecessary either to take legal pro- 
ceedings for the recovery of the instalments already issued, or to refuse future 
issues on the loans ; but we regret to say, we have thought it necessary in some 
instances, in which no reasonable expectation was held out that the amount of 
the instalment advanced would be expended on the works approved of, to resort 
to legal proceedings ; and in some of the cases the sum advanced and not 
expended has been repaid. 

The number of acres that have been thorough drained under the Land 
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Improvement Act, from tlu; commencement up to the date of this Report impfovenmt. 
amounts to 73, GGU; giving an average cost of 4Z. IO 5 . per acre ; of which 34800 — 

acres )uive been drained during the year 1349, and a great portion of’ the 
drained land has been subsoilcd. TJio extent both of new stone and earth 
lenccs, and larm roads made, has been considerable ; and much has been done 
in edearing rocky lauds of stones, so as to admit of theii- being ploughed, 

Of the Drainage. 

In our previous Reports (Sixtooiith and Seventeenth) m'c mentioned that the 
system ol' drainage adopted was that originally laid down by Mr. Smith, of Dean- 
ston, but modified, as to the depth, and distance between the parallel drains !jy 
that ol IMr. Josiah Parkes, and others, and at the iiresent moment, save in ex- 
ceptional cas()s, the parallel drains are simk to the depth of 4 lect; at a distance 
of Jrom 30 to 45 foot apart. 

In the northern district, particularly in the county of Antrim, where thorougli 
draining according to the Deanston system had been long practised, both the 
I>i'oprietors and the Inspector of Drainage are still inclined to adhere to the 
shallow system, and except in bogs, prefer drains 3 feet 6 inches in depth, and 
.10 feet apart, to the deejj system ; but every year’s experience has proved the 
advantage ol' drains of at least 4 feet in depth in all cases where rocks do not 
occur, and where there is sufficient outfall, or that such can be obtained at a 
moderate cxjicnse. 

In bogs, and deej) and tenacious clay lands, we have ascertained from expe- 
ricnc(‘ that the depth should be from 4 ibet 6 inches to 5 feet; it is quite true 
Hint 1;lm cost of sinking a drain to the depth of 5 feet is about one-half more 
tlian tliat oi' 4 feet, but the additional outlay in this case is more than compen- 
sal;o(l by the increased distance between the parallel drains. 

As far as circumstances would permit, we have encouraged the use of pipe- 
tiles •\vith collars as the conduits for the water in prei'erence to broken stone, 
and, we arc happy to say, with considerable success; additional tileries have Appcti(li.'v«,-'N’o..i. 
been erected, and many new ones are in progress} which ^vill come into opera- 
tion during the present year, wliile the number of tiles produced during last 
year from those that had been erected in the year 1848 has been greatly in- 
creased, and the quality much improved. 

Exemtion of the Works. 

The system of .superintendence sanctioned by your Lordships for ensuring 
the due execution of the works according to the terms contained in the Act, 
continues without any alteration up to the present time, and we have the 
]ilcasuro to state that all our Inspectors have executed the trust reposed in 
tliem ill a most satisi'actory manner. It is mainly owing to their zcM in the 
pcri'ormance of their duty, and the advice given by them, that the u'orks have 
licen conducted, so systematically and successfully. 

Li regard to the ell’ect produced by the progress inspections, we have to state 
that several proprietors, who arc themselves skilful agriculturists, have stated 
that they could never, through their own superintendence, or that ol‘ tJicir 
agents or stewards, have been enabled to conduct the drainage works, &c., in 
the perfect and satisi'actory manner in which they have been carried out, had 
it not been for the apprehension of the overseers and labourers, that unless the 
Inspectors were satisfied that the specifications were complied with in every 
rcsjiect, the work would be rejected; and that on the whole, they consider the 
system adopted, has had a most beneficial and salutary effect in this respect, 
and wo feel gratified in being able to state, that the cort of our numerous pro- 
gress inspections, when compared to the expenditure, has been trifling. 

The sum actually expended on works between the 5th of April and 31st of 
December, 1849, which have been favourably reported on by the Inspectors, 
amounts to 216,735/., while not more than 2,950/. has been paid for progress 
inspections, being at the rate only of IZ. 8.s. per cent, on the expenditure. 

Amount of Employmmt afforded. 

In our Report for the year 1848, ive noticed the difficulty that was expe- 
rienced in procuring regular periodical returns of the actual number of labourers . 
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employed on each wovk, and in consequence wo were unable to state accumtdi/ 
the amount of labour afforded by the Land Improvement 'works in any oxl;onsivc 
district during a given time. We regret to say the same want of specilic informa- 
tion is experienced at tlie present time, but on comparing sucL accurate (lata as 
■we do possess with the gross exi^cnditiire in the same localities, we find, on 
analysing tlio results, tliat on an average upwards ol’ 520,000 labourers Iiave Ix’cii 
constantly employed on Land Improvement works during the past yoai*, tlic 
number varying from about 25,000, the mosi;, to 15,000. the least. 

Although the above may be considered, and really is, a small numlier, as 
compared to the unemployed labourers of the country, still it is an assistaneo 
which, under ordinary circumstimees, W’ould be sensibly felt; and it is to !k> 
observed, that much benelit arises to the labourers employed, owing to the 
unusual character of the work, which requires both skill and neatness in the 
execution ; in consequence, the trained labourers soon pass into <a peculiar class 
nearly approaching to artisans, and, owing to their exportnoss, are selected for 
all the new draining undertakings in tlicir neighliourliood, when emiiloycd by 
t he day they receive a higher rate of pay than usual, and if engaged by task 
they are enabled, from their practical skill, to earn good wages, usually more 
than double the earnings of untrained hands, and no doubt tlie move skilful tlio 
labourers generally become, the higher wages they will bo enabled to earn. 



Disti'ihution of the Fv/tul. 

We have continued to act on your Lordships’ instructions of the 14th of June, 
1H47, m directing our chief attention, in the recommendation of loans, to the 
distressed districts ol the south and west, and in consequence, the lu-onortionatc 
amomt ol loans sanctioned by your Lordships for tliosc districts has I'oeu mncli 
gieatei than to the northern and eastern districts ; this will bo evident by refer- 
nice to the Map and Scliedulo in the Appendix, as well as to the annexed 
A listraet, whicli show the projiortion of the gross amount of the Land Imiirovc- 
inont hind ol 1 800,000/. which has hccii apiiortioiicd to the dill'crciit counties 
sooth' of fl'l ■ ■■■ ■lorth, midland and east, west, and 

sod lo,/" amount applied for, the amount sanctioned, 

t ol loM's snbsciiuontly rolinquished, and the 

.iiiionnt already issued by instalments to every county in Ireland. 

looluding tlic coiiiitics of Antrim, Londoii- 
ilciiy, Donegal, Fermanagh, Tyrone, Armagh, and Down, we find the 

Total Amount applied 
fov is, 

£699,242 17s. lid. 



Amount Sanctioned, mid 
lauaus pcrleuteil, 



£319,700 



Amuimt of Lomit 
rclinquiilied, 

£31,360 



Amount 

£145,180 



In the same manner, if we refer to the midland and eastern district, which 
compixdiends 14 counties, viz., Cavan. Monaghan, Longford, Loiitli Mcltli. 
Westmeath, DuWiii, Kildare, King's County, Queen’s County, Wicklow’ Carlow^ 

Kilkenny, and Wexford, we find the— >maiow, wauow. 

Total Amount applied 

£837.865 Is. id. 



Amount Senctioiicd, imd 
Loans perrecteil, 

£455,100 



• AmnuiitoCLoiuiB 

ivliiK^uIiiied, 

£62,300 



£209,990 



six counties viz 

iSlijjO, Leitiim, Mayo, Roscommon. Galway, and Clare, we find the- 

Total Amount applied 



Amount Sanctioned, and Amount of Loans 
perfecfcii, telintiuislied, 

£936,150 3^. \d. £510,300 £84 200 



Amount 

£204,280 



And in the same manner, if we take the southern district comnrehendino- 
11^1 tlm-“’ Waterford, Cork, and Kerry, we find 

Total Amount applied 
for is, 

£1,028,518 15^. 

The grand totals of the whole being,— 



Amount Sanctioned, and 
Loans jicrfectet], 

£522,160 



Amount of Loons 
relinQuished, 

£21,861 



£228,788 



_ Total Amount applied 

£3,501,776 17s. id. 



Amount Sanctioned, and 
Loons perfected, 

£1,807,260 



Amount of L(iani cancelled Amount 

or relinquiilied, Issued, 

£189,721 £788,238 
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^ In regal’d to tlic number and names of proprietors who have obtained loans ^mprbimmi. 

m the several counties, the amoimt granted to each, and the sums that have ~T 

been issued, we beg also to refer to the general Schedule. Appeodix G. 

For the purpose of giving a succinct view of the state of the drainage works 
generally, the progress that has been made, and the beneficial results which 
have been already derived from them, in the several districts into which we 
have divided the country, we shall here introduce extracts from the Reports 
of some of our Inspectors of Drainage, which, on the whole, are encoura<nn°- 
and satisfactory. ° ° 

Northern District. 

We sliall commence with the northern district, which comprehends the Northern Distriot, 
counties of Antrim, Londonderry. Donegal, Fermanagh. Tyrone, Armash. and comprehending the 
J^o-vvn. o J » 6 > Counties of 

With the exception of the northern and western portions of Donegal, which l-ondonderrj, 
partalce of the cliaracter of the Province of Connaught, the northern district Fe^mfih 
must be considered to represent the best cultivated, and most prosperous part, Tyrone, 
of Ireland, and one in which, previously to the passing of the Land Improve- 
ment Act, considerable progi’ess had been made in works of thorough drainage 
and subsoiling, by its numerous wealthy and intelligent landed proprietoi’s. 

In making our review of the works executed in this district during the last 
year we shall commence with the county of Antrim, and beg to reier to the County of Antrim, 
Report of Mr. B. G. Brooke, Inspector of Drainage for this county, and part of partofDown. 
Down. He reports:—'* I am happy to state that the Land Improvement Act 
“ continues to work most satisfactorily, and has become much more popular 
with the farmers than it was during the previous year. 

" Up to the present time 37 distinct loans have been made in the county of 
“ Antrim, and works are in operation connected with 30 of them, the loans in 
** the remaining seven cases having been only recently sanctioned. 

“ The works in progress consist of main and thorough drainage, the latter 
“ being a modification of the rival systems of Messrs. Smith and Parkes, the 
“ general specification being, for minor drains, from 3 to 3i feet deep, and 24 
“ to 33 feet apart, unless in peaty soils, where they are from 4 to 5 ieet deep, 

“ and from 30 to 50 feet apart. 

“ After 10 years practical experience in thorough draining, in common with 
“ the landed proprietors of the county of Antrim, I consider the medium 
“ depth of 34 feet for tlie minor drains to be preferable to 4 feet ; partly on 
“ account of the deficiency in the outfalls, but principally owing to the frequent 
“ occurrence of large boulder stones in the subsoil at the depth of from 2 to 
“ 24 feet beneath the surface, it is found to be expensive, and consequently 
“ undesirable to sink the drains deeper than 34 feet.” 

We cannot say that we fully coincide in opinion with Mr. Brooke, in regard 
to the depth and distance between the drains recommended by him, and in 
some late specifications in the northern district the depths of the drains have 
been fixed at 4 feet, and the distance from 36 to 40 feet. 

" The most extensive works in the county of Antrim are on the estates of 
" the Earl of Antrim, Mr. Edmund M'Donnell, Mr. John M'Neile, Mr. Hugh 
“ Montgomery, Messrs. A. H. and W. R. Holiday, Mr. Alexander Stewart, 

Mr. Thomas Gregg, Mr. John Cromie, Mr. Alexander G. Fullerton, Mr. 

John Montgomery, Mr. Henry Anderson, Mr. John Thompson, &c. ; and 
“ during the past year new loans have been obtained by Messrs. Robert and 
“ John Thompson, Mr. Alexander G. Fullerton, the Earl of Antrim, Mr. 

‘* Hugh Lecky, Mr. Hugh M‘Neile, Sir Edward Macnaghten, Bart., Mr. 

Edmund M‘DouneIl, Mr. James Agnew, &c., in all of which works have 
“ been commenced. • 

“ Where the works have all been well executed it would be invidious to 
“ particularize. I shall therefore conclude by stating, that the produce on the 
" drained lands, as compared with the undrained, is very remarkable ; and 
‘* from personal examination I can state, that on an average the increase in the 
produce of the wheat crop has been about 40 per cent., oats 50 per cent., 

“ beans 50, and turnips 60 per cent” 

Mr. James Brownlow, Inspector of Drainage for the county of Londonderry, County of 
reports: — “lam happy to state that the universal opinion is that the works Londonderry. 

“ undertaken have been the means of materially keeping down the rates in the 
“ various Unions. 

C 
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Land 



Counties of 
Armagh, Down, 
and portion of 
Lou^. 



County of-Tyrone. 



" In one electoral division, namely ‘ Fauglianvale,' formerly omt of the 
“ poorest districts in the county of Londonderry, the Gnartlians inibrm me 
“ they have not sent a pauper to the workliouse lor more than hall’ a-yoar ; 
“ this, together with the general success that has attended the reclamalion of 
“ waste lands, has given great popularity to tlie drainage works, evem among 
" the class of tenant fanners, numbers of wliom had !)cen mucli oi)i)osed to any 
“ improvement which might, in their opinion, tend to increase rents. 

“ With respect to the yield of crops raised on the reclaimed lauds, I may 
“ mention that on Mr. Beresford’s estate of Laeromont several acres of oats 
"were sold at 7^. 125.; the Cumiiiighan acre, eq^ual to C^. the shitutc acre, 
" grown oil a drained bog. 

“ Mr. Osborne, of Ballyhargan, gives nearly the same results as to his oat 
" crop, and lie has talicn an average of liis turnip crop, and reports it as 40 
“ tons to the Cumiiiighan acre, nearly equal to 32 tons per statute acre. 

“ The general appearance of the lands have been greatly imi>rovcd, both hy 
" drainage and tho straightening of fences, and it is a pleasure to observe, lliat 
“ tlie example set by those gentlemen -who liave been im]n'oviiig their lands 
" by means of loans, has had more beneficial olfects than at first oontomjilatcd ; 
" their tenants, in imitation, being induced to drain their land, coiitnu4, their 
“ waste headlands and fences, deepen their tillage, anil, in lact, meet the de])re- 
“ ciation in prices by an improvement both in the quality and quantity of their 
" produce. In my district the Land Improvoniout works have bemi executed 
" ill a very satisfactory manner on the cstitcs of Sir II. II. Briico, Barf;., Mr. 
“ Mitchell Smyth, Mr. Henry Richardson, Mr. Aclicson Lyle, Mr. Tiiomas 
" Scott, Mr. Marcus M'Caillland, Mr. J. Osliome, and several others.” 



Mr. Powell Foxall, Inspector of Drainage for the counties of Armagh, 
Down, and portions of Louth, reports : — " The improvement of the land 
“ consequent on the drainage has proved to be greater tliau was at first 
" anticipated by the proprietors, and what is of more importance, by the 
“ occupying tenant fanners, who, from want of experience, and tlie force of 
“ early prejudice, were much opposed to the specifications, and in several 
“ instances refused to undertake the works, firmly believing that drains of the 
“ depth of 4 feet, at a distance of 40 feet, with so small a quantity of sf:ones as 
" 8 inches, would never drain their retentive clay soils for the entire distance 
" between the parallel drains. 

" These very persons, having at length ventured to execute the work 
“ according to specification, have frequently since hoastQd to me of tlie perfect 
“ result of the drainage, and of the improved quality of the grain, as well as 
" the increased quantity of produce, raised from the drained lands. 

" The principal proprietors who have obtained loans, and have executed 
" their works in a very satisfactory manner, are ; in Armagh, the Honourable 
" Henry Caulfield, Mr. Robert W. C. Cope, Sir James M. Strongc, Bart, 
« Mr. William J. Armstrong, Mr. Francis Fforde; and in Down, the Earl of 
“ Roden, Mr. David S. Ker, Mr. William B. Forde, Lady II. Fordo, Mr. 
" Alexander H. Montgomery, Mr. A. Stewart.” 

Mr. James Sinclair, Inspector of Drainage for the western portion of the 
county of Tyrone, reports During the last year the works executed 
" under the provisions of the Land Improvement Act have been eminently 
“ successful, and pai-ticularly in tlie reclamation of some mountain lainns, at 
“ an elevation, varying from 500 to 800 feet, above the sea, which were 
“ drained, subsoiled, fenced, and limed, at a cost of 8/. 16s. 8d per statute 
" acre ; the oat crop raised was sold on the ground, uncut, at the rate ol' U. 8s. 
“ per acre, and I have no doubt that the value of the grass will be, at least, H. 
“ per acre ; originally this land was not worth more than Is. per aero. Similar 
“ successful reclamations were made on the estate of Mr. William Ogilby. 

" On the whole, I must say that the several drainages effected in this district, 
‘‘ first, under Mr. Labouchere’s Letter ; and secondly, under the Land Improve- 
" ment Act ; have had the effect of materially improving the appearance, as 
well as the value of the lauds : and I am happy to state, the labouring 
“ population have all been employed, and earned wages, varying from lOd. to 
“ Is. M, per day, by task work. 

" The most important works have been carried on by nearly the same 
" persons as given in my Report of last year, namely, the Marquis of Abercorn, 
" Lord Templemore, Mr. A. W. Cole Hamilton, Sir Robert A. Ferguson, Bart., 

" Viscount Powerscourt, Sir James M. Stronge, Bart., Mr. S. Vesey. Mr. 
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•“ George Young, Rev. Dean Maude, Mr. William L. Conyngham, Mr. L. 
Blacker, Rev. P. B. Maxwell, Rev. Archdeacon Torrens, and several othere.” 
Mr. Andrew F. Knox, Inspector of Drainage for the county of Donegal, 
reports : — “ That great loss is sustained in his district from the want of due 
“ attention being paid to arterial drainage, and particularly in the mountain 
“ valleys, where large tracts of land are rendered useless Irom the want of a 
“ proper discharge, but wlmrc the proprietor has removed these obstructions 
“ the results have been most beneficial ; in one instance, that of Mr. Young, of 
•“ CuldafF. by c.utting a drain 400 perches in length, lie reduced the level of 
“ the water so as to drain a mountain lake of 8 acres, and also create a sufficient 
■“ outfall to cnalilc liim to thorough drain 40 acres of cut out bog. Other 
“ successful examples might be cited, but on the whole little has yet lieen 
■“ done, as corajiarccl to the improvements which might be effected at a 
■“ moderate cost.” 

“ In regard to thorough drainage, I have to state that draining tiles are now 
much used, and would be more so if they could be procured of a good q^uality ; 
the labourers are becoming much more expert in cutting the drains, and the 
“ prejudice in favour of a large quantity of broken stones, is yielding to a depth 
“ of about 8 inches of such material. Many even of the tenant-farmers have 
■“ become couvei'ts to drains 4 feet deep and 36 feet apart, and when once tried 
do not return to the shallow system. 

" In reference to works executed during the last year, I may state that 
•" Mr. J. R. Boyd, of Ballymacool, and Mr. William Sinclair, of Holy Hill, 
“ Strabaue, have set the best examples in draining and reclaiming mountain 
“ farms. l\Ir. Boyd has fenced, drained, and suljsoiled 60 acres of his mountain 
“ farm. I regret that he had none under crop last year, hut I have no doubt 
“ as to the result. Mr. Sinclair’s improvements have been very successful, and 
“ the first crop of oats has nearly repaid tlie entire expenditure, leaving the 
•“ ground in permanent grass. 

“ The most important and extensive works in my district are those carried 
■“ on in the barony of Kilmacrenan, by the Earl of Leitrim ; they consist of 
“main and thorough drainage, subsoiling, fences, and farm roads; already 
“ 6,000Z. has been expended, and extensive tracts of mountain land, hitherto of 
“ little value, have been reclaimed, and are in preparation for receiving crops 
“ of turnips, oats, and rape, during the next year.” 

In our Repoi-t of last year we alluded to the success which had attended the 
■expenditure of the Earl of Leitrim’s loan, in the barony of Kilmacrenan, and 
the enterprising and spirited manner in which the works had been conducted 
under very difficult and peculiar circumstances. 

Wc have much pleasure iii being able to report that the same spirit lias been 
evinced in carrying on the works since that period, and that the results are 
even more striking. 

It appears that up to the present time 250 miles of new and substantial farm 
fences have been made ; that during a considerable portion of the past year 

I, 000 men were daily employed ; and from the report of the Inspector who 
last visited the works, it appears that the improvement in the value of the 
lands will be greater than was anticipated at the time the loan was made. 

Extensive and successful works have also been executed by the Earl of 
Arran, Sir Edmund S. Hayes, Bt., M.P., Sir Robert Bateson, Bt., Mr. John 
Leslie, Mr. Robert Montgomery, Mr. Andrew Ferguson, Mr. Thomas Brooke, 
the Rev. Wm. H. Foster, Mr. George Knox, &c. 

Midland and Eastern District. 

We shall next beg to refer to the principal works, consisting chiefly of 
thorough draining and subsoiling, which have been executed during the past 
year in the midland and eastern district, which comprehends 14 counties, viz., 
Cavan, Monaghan, Longford, Louth, Meath, Westmeath, Dublin, Kildare, 
King’s County, Queen’s County, Wicklow, Carlow, Kilkenny, and Wexford. 

Ill this district the sum of 99,490/. has been issued during the year 1849. 
Amongst this numerous list of counties Wexford has been pre-eminent in 
regard to the extent, spirit, and success, which has attended the exertions of 
its proprietors in carrying out the improved or deep system of thorough drain- 
age, in a soil of a peculiarly tenacious and retentive character, the sum 
issued during the year being 15,710/. Kilkenny stands next in the list, 

II, 350/. having been issued ; the Queen’s Comity, 10,990/.; Meath, 10,350/.; 

C 2 
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Wiclvlow, 9,760Z.-, Carlow, 8, 550Z.*, Mouaghan, 7,270?.; the rcmainclcr ranging 
from 2,000?. to 5,000?., the particulars of which will be found in the Ap- 
pendix. 

According to the order we commence our review with Monaghan, the most 
northern county of the group, by selecting some passages from the Ki^port of 
Mr. Edward Golding, Inspector of Drainage for the eastern portion of that 
county, who states, — 

“ In the district in which I have acted the operations under tlic Land 
“ Improvement Act have been extensive, although chiefly confined to land 
“ already under cultivation. 

“ The greater part of the works in progress consist in thorough draining 
“ and the deepening and improving of small streams, the latter of which, 
“ although highly useful, and indeed necessary to the perfect drainage of the 
“ locality, are yet of too minute a character to be undertaken by the Commis- 
“ sioners under the general Drainage Acts. Subsoiling, the necessary sequence 
“ to thorough, draining, has as yet only been commenced in a few instances; 
“ however, as improvement in culture advances, this work must become much 
“ more general. 

“ That the works spoken of have greatly increased the fertility of tiic 
“ land there is but one opinion, and it is very generally considered that the 
“ outlay will be repaid by tlic augmented produce in a period varying from two 
“ to seven years. But although it bo of great importance that the works 
“ should be speedily remimerative, yet this is not the only benefit coiiferred on 
“ the country by the Land Improvement Act. 

“ The introduction of a system of task-work and regular money x^ayraents 
“ has had perhaps a more important effect. What tlic country requires is 
“ steady industry among the labouring class, and in no way can this be so 
“ readily stimulated as by the regular and prompt remuneration of each 
“ labourer in proportion to his own exertions. 

“ The works in progress may be divided into two classes : those carried on 
“ in the demesnes or home farms of proprietors, and those executed on tlic 
“ holdings of their tenants. 

“ 1st. I’he fii-st have been generally superintended either by a trained 
“ steward or by the proprietor himself; and, in consequence, the work has been 
“ executed most satisfactorily and effectually, and will have the eflcct of add- 
“ ing greatly to the produce of the country, and will serve as examples of 
“ improved cultivation to the surrounding distinct. 

“ 2nd. Works executed on the holdings of occupiers. 

“ Although the improvement of proprietors’ demesnes is most desirable, 
“ that of their tenants’ farms may be considered of even greater importance. 
“ It is quite evident to any thinking person, that the present occupiers of the 
“ soil must increase their skill and industry, or cease, in the majority of 
“ instances, to hold land in the county of Monaghan. But the tenant-farmers 
" themselves seem perfecty aware that increased activity is required, and this 

is shown by the eagerness with which they seek to be allowed to drain on 
“ the terms usually granted, namely, the repayment of the advances in 22 
“ years, the same as the proprietor. The works on the tenants’ lauds have 
“ generally been well executed, and although, in a few instances, I have known 
“ trickery on the part of the occupants, when the execution has been left 
“ entii-ely to themselves, yet this has rarely happened ; and in almost every 
“ instance, within my knowledge, they have been evidently quite aware that 
“ the after-effects to be produced by skilful and careful execution, were of lar 
“ more importance than the immediate money payments which they received. 
“ In many instances small farmers have thorough drained the greater portion 
“ of their holdings, and now cultivate them in an improved system, growing 
" turnips and other green crops in rotation with grain and artificial grass, who, 
“ had it not been for the encouragement given by the loan of money to drain, 

“ would probably, as others continue to do, have persevered in the old system 
“ of cropping the land without manure until it ceased to be productive.” 

Schedule of Prop'ietors who have improved their Estates under the Land 

Improvement Act, in the County of Monaghan, with Remarks on the Works. 

“ Charles Powell Leslie, Esq., M.P., has expended in the last year upwards 
“ of 2,000?., pai’tly on his demesne, but the greater portion on lands in the 
“ hands of tenants. The work has been well executed, and has already 
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“ shown the henelits that may be expected from it. I have heard that not a improymaa. 
“ single able-bodied person from this estate entered the workhouse during the 
" past year. 

“ E. J. and Charles Shirley, Esciuires,’ have expended about 1,700?., and 
“ the whole has been laid out in the thorough drainage of tenants’ holdings. 

“ A portion of tliis property is situated in a wild district, and was until lately 
“ in a very unimproved condition. Since Messrs. Shirley have begun to drain 
“ an imporhmt improvement has become manifest ; fields of turnips have last 
“ year become dotted all over the face of the country where previously green 
“ crops had not been thought of. 

« Right Honourable Edward Lucas, 1,000?. expended pai-tly on the demesne 
“ of Castleshane, partly on land in the hands of tenants, streams have been 
“ deepened and impediments removed, wliich have rendered great benefit. 

“ Besides the amount expended under the Act, Mr. Lucas has given each tenant 
“ leave to lay out in drainage, one half-year’s rent, a boon most eagerly and 
“ thankfully received. 

“ In addition to the foregoing several other proprietors in this district have 
“ obtained loans and expended them in a similar manner, particularly Mrs. E. J. 

“ Woodwright, 700?. ; Mr. Tliomas Rothwell, 400?. A. A. Murray and others, 

“ who have commenced operations, but have not yet called for a progress 
“ inspection.” » j 

Mr. Blenry M. Bond, Inspector of Drainage for the County of Longford, County ofLongford. 
reports — “ that the works executed, consist of main and thorough drainage, 

“ fencing, squaring and dividing farms, some gravelling aiid road-making very 
“ little subsoiling has as yet been efiected, the operation being reserved until the 
“ lands thorough drained, should be in course of tillage. Main drainage has 
“ been extensively carried out on the properties of the Earl of Longford, 

“ Samuel W. Blackall, M. P., and Hugh M. Tuite, Esquires, by which large 
« tracts of land which had previously been inimdated during winter, and fre- 
“ quently after heavy rains about tliis season have been permanently relieved 
“ from water. 

“ These lands before operations commenced, were totally unfit for tillage, 

" and at best only produced coarse aquatic herbage, they are now capable of 
“ yielding excellent green and grain crops, and, by proper culture, of becoming 
*' very fertile, the sinking of the main drains will afford an outfall for the 
“ thorough drainage of every portion of the properties; the works have been 
“ completed for the original estimates, although some heavy rock cutting was 
“ encountered, and the improved value of the land at the lowest calculation 
" will return 10 per cent, on the outlay. 

Thorougli drainage has been very well executed, particulaidy on the pro- 
" perties of Major Blackall, M.P., Richard M. F ox, M.P ., John L. O’Ferrall, Lsq., 

“ and several other proprietors, this operation, together with the levelling old 
“ useless ditches, making new fences for squaring and dividing farms, will con- 
“ siderably increase the value of the land, which will eventually repay the 
» outlay. On the whole, the Act has had a most beneficial effect in this 
“ county, and has been of great advantage to proprietors, both by enabling 
“ them to improve their estates, and also as affording them the means of giving 
“ employment, at a time when the want of capital would otherwise have pre- 
“ precluded them from doing so.” 

Mr. Joseph Fishbourne, Inspector of Drainage, employed in the County of County of Carlow, ^ 
Carlow, south of Kilkenny, Kildare, and Wicklow, reports;-—" The own^s 5:adare, ' 

“ and occupiers of lands’ generally have expressed much satisfaction at the wickiow. 

" results from the drainage effected under the Land Improvement Act. On 
" some estates the occupiers have assured me they could not have continued 
“ to hold their farms, or have paid the rent, had not the increased quantity 
“ and quality of the produce on the drained lands enabled them to do so ; 

“ others have stated, that the first crop of corn, or meadow obtained from 
“ lands improved, has repaid more than half the cost of the works. 

" On the demesne lands of Dunbrody Park, the property of Lord Temple- 
" more, a large field of inferior soil which hitherto, after manuring and careful 

tillage, never produced a fair crop, has been so much improved by thorough 
“ draiuing and subsoiling with the spade that this year (1849) it produced 16 
" barrels of wheat of 20 stone each to the Irish acre, equal to 5i quarters to 
“ the statute acre. 
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Land ir ym ment. « Qn the estate of Mr. Charles Putland, wet inferior pasture lan<l; not worth 
“ 5«. per acre, was thorough drained at a cost under Al. per acre, produced last 
“ year upwards of three tons per statute acre, and afterwards aH'orded good 
“ pasturage of after-grass ; before those lands were drained, they jn-oduced 
“ rushes 4 feet high, sedge, and coarse sour grasses ; at present they arci coiisl- 
“ dered as prime grass lands, and the sheep now gracing thereon are thriving, 
“ and appear perfectly sound and healthy. Numerous examples miglit be 
" mentioned of similar successful operations in my district 

“ With the labouring population the Act is truly popular, and i.s considered 
“ as intended chiefly for their benefit, and they are most grateful Jbr it, ami 
“ this is not to be wondered at, as the clause which provides for tlunr being 
10 Vic., c. 32, 8.29. “ 'paid in the current coin of the realm’ has established a system wliicli liad 
“ not prevailed heretofore, and which lias been Ibiind most satisfactory. Had 
“ it not been for the employment afforded by tliis Act, the workhouses through- 
“ out this district would have been much more crowded than they have bt:eu 
“ during the year, as the great bulk of th(! labouring poi)ulation have been, and 
“ will be for some time to come, dciiendcut for employment on works in ])ro- 
“ gress under the Land Improvement Act and the arterial draiimg(r, as at 
“ the present time the farmers are unable to payor feed labourers, aiul. they 
“ endeavour to get through their larm work with the insufficient assistance of 
“ their own sons and daughters. 

“ The drainage works have been generally well and economically (?xccut(;d, 
“the system of task-work, which has been everywhere adojited, encourages 
“ diligent and clever labourers, and the employers and employed have ev<;ry 
reason to approve of this system. The system of deep and medium depths of 
“ drainage, ranging from 3 to 4 feet, have been tested in several places in this 
“ district. I am persuaded that no general rule can he beneficially adoptctl ; in 
•“ some places the soil and subsoil is so porous that the drains may be jilaced 
“at many different distances and depths; in some, an outfall for drains of 
a greater depth than 3 feet would entail vast ad<Jitional expense, wliiie 3 
“feet drains at less distances apart would eficctually drain tlie lands; hut 
“ where circumstances permit, drains 4 leet in dcptli, and 40 feet apart’ are 
“ to be preferred. ' 



lile,s are now made of good (juality, and can be procured in scvcu-al places 
within reach of works in this district, but the price is not sufficiently low to 
force them into use where good stones can be had. I take the lilierty of 
suggesting that impediments to imjn-ovemonts may be avoided or remedied 
by a compulsory provision, whereby adjoining occupiers or proprudors would 
be Ob iged to remove all obstructions to the free discharge of waters ; one 
unwilling or perverse person, holding lands further down a stream than 
improving proprietors, can neutralize or defeat all attempts to drain and 
improve; il summary power was given to magistrates at petty sessions to 
authorize the removal of such obstructions, it would be attended witli the 
most beneficial results in the working of this Act 
« “ Among tlie proprietors who have obtained loans, and who have carried 
out th^r works m a very satisfactory manner, I may mention Lord Tcmple- 
.. Corn-town Right Honourable William F. Tighe, Major-General 

ThoimT5. Mr. Horace Koc^^^^^ Mr. Walter Newton. Mr. Henry Newton, 
Rev. Thomas KeIl;^_Mr. William Cope Cooper, Mr. Charles Putland: and 

‘‘M Hurburtou, the Earl of 

Meath, Mr. William J. Westby, Mr. W. W. F. Hume, Mr Chri^tmfliPt. 
“ Fitzsimon, Mi*. William Bellingham, &c.” ' ^ 

Inspector of Drainage for the Queen’s County, re- 
» 1 ^ progressing most successfully and 

adv^tageously over the entire county ; the proprietors who are working 
„ are Sir Charles Coote, Bart,, Lord dc Vesci Rin-ht TTmf 

(f Ti ^^^^Patrick, Mr. Stubber, Mr. Hamilton, Sir Hunt Walki &c. • and 
m all these ca^s the results have been very satislactory. As one example I 
may menUon that Sir Charles Coote has just completed fhe XSagTsu^^ 
;; soiling and liming of a tract of about 200 acres of \cathy mounSn! which 
'* vnb commenced, could not be considered of a higher 

vidue than from Is. to Is. 6d. per statute acre ; and I am satisfied it would 
“ vPi These extensive works have been carried 

out in a veiy successful and permanent manner, and reflect much credit on 
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“ the skill and pci'sevei'ance of the superintendent. The land is now capable Improvement. 
“ of producing excellent crops of grain, potatoes, and turnips, or, in fact, any — 

“ class of agricultural produce, and at this moment large returns of com, 

“ hay, turnips, and mangel-wurzel may be seen in the farm-yard and store- 
“ houses. There are several other works in })rogress in different parts of Sir 
“Charles Coote’s extensive estates in the Queen’s County; but the reclama- 
“ tiou I have alluded to, being tlie most extensive, naturally attracts the 
“ greatest attention. The works of Mr. Stubber’s rank next in point of extent 
‘ and importance to those of Sir Charles Coote, and are perhaps eq^ually in- 
“ tcresting, although of a different character. In addition to large tracts of 
“ thorough drainage and subsoiling executed on various parts of Mr. Stub- 
“ ber’s estate, almost all of which have been brought under the operation of 
“ the plougli, and has this year borne crops of wheat, oats, turnips, and 
“ potatoes ; there have also been extensive arterial vents for the waters of large 
“ disti'icts thrown open, by which relief the power of thorougli drainage has 
“ been alfordcd to some thousands ol' acres The works on the main rivers and 
“ streams liave been extremely well executed, and have generally been laid 
“ out, so as to form one of the main fences or boundaries of the farm, and thus 
“ a double object has been secured. 

“ Bridges, cattle, and car passes liave been carefully placed wherever such 
“ were necessary, as nothing is more [destructive to the permanent efficiency 
“ ol open water-cuts, than the want of suitable bridges as passes for cattle, &c. 

“ It is difficult to determine, with moderate accuracy, the improved value 
“ of the lands thus acted on, as land is now of so uncertain a value iu Ireland, 

“ owing to the transition of all matters connected with agriculture ; but I think 
“ I may sMely say, that in each of the cases above mentioned there will be a 
“ permanent return of at least 10 per cent., while the repayment of the loan 
“ by which it was effected will be limited to 6i per cent, (principal and interest) 

“ for 22 years. 

“ Having given a detailed account last year of the beneficial working of this 
“ Act in my district, I have little more to state at the close oi’ the present year, 

“ than to repeat my conviction of the extensive usefulness of the Act : not only 

have the improvements been vigorously commenced and ably executed with 
“ a skill and arrangement superior to anything before effected by any private 
“ party, but a valuable class of trained overseers and labourers has sprung up 

over the entire county, both of whom perfectly understand the value of task 
“ or piece-work ; and many parties who never worked by task-work before, 

“ are now not only carrying on their drainage operations on the task-work. 

“ system, but much of their iarm-work also. 

“ In several electoral divisions in which these works have been undertaken, 

“ there is not now, nor has there been during almost the entire year, one ide 
“ or unemployed able-bodied labourer ; thus in these localities the rates have 
“ been kept down, and the overwhelming system of out-door relief to able- 
“ bodied paupers altogether jarevented.” 

In addition to those parties mentioned by Mr. Trench, who have executed 
works under the Land Improvement Act in a very satisfactory mamier, we may 
add the following: Mr. Samuel Edge, Mr. Matthew S. Cassau, Rev. Joseph 
Thacker, Mr. Robert White, Mr. William S. Trench, 

Mr. David Hevretson, Inspector of Drainage for the county of Kihcenny, County of 
and portions of Tipperary, reports, “ That on the Earl of Besborough’s pro- Kilkenny, aud part* 

“ perty there has been a great improvement and increase in value iu his ‘PP“'“y- 
“ drained lauds, particulaidy several acres that have been brought into culti- 
“ vation, producing this year excellent crops of turnips, mangel-wurzel, and 
“ potatoes, besides good oats and wheat. The working of the Act afforded 
“ general employment to the labouiing class on his property. On Lord 
“ Desert’s estate at Desert, a large portion of flat ground, subject to floods in 
“ winter, has been thorough drained with pipe tiles, yielding a great increase 
“ in the value of the land, and producing excellent corn and green crops : tins 
“ portion of the drainage has afforded considerable employment both in the 
“ execution of the drainage works, and subsequently in the cultivation of the 
“ land ; in addition to which, the tiles used were manufactured on the, lands 
“ about to be improved; in consequence- the whole of the operations have 
“ been effected in the most economical manner, and at the same time much 
“ local employment was afforded. 
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Land jmprm)m<nu « Extensive and successful drainage works have been ciToctiid on r^ord 
‘ • “ Ormonde’s estate, and excellent crops of wheat and oats have Ikkui proilucod 

“ on lands which were formerly of little value. On Lord Clare’s estate at 
“ Cloneen, in the county of Tipperary, extensive drainage works liavo Ijccn 
“ elfected, and the lands thus acted on produced excellent cereal an<l green 
“ crops during the present year. In addition to those named, I may mention 
“ that extensive works of thorough drainage, subsoiling, and fencing have 
“ been carried on under the Land Improvement Act by the Right Honourable 
“ W. F. Tighe, Sir John Power, Bart., Sir Josiah Coghill, Bart., Mr. C. B. 
“ Ponsonby, Mr. John Greene, Admiral Milward, &c. The 'whole of wliich 
“ have been very successful ; and, irom my knowledge of the prijscnt stat(^ of 
“ the lands operated on, I am of opinion they will yield a return ol‘ 10 per 
“ cent, and in some cases as much as from 15 to 20 per cent, oil the expeu- 
“ diture.” 

County of Wexford. Mr. Henry Newton, Inspector for the county of Wexford, reports: — "I 

“ have the satisfaction of stating, that the Land Improvement Act: is working 
“ with the best effect in this county. The increase in tlic value of laud 
“ thorough drained is so manifest, that several proprietors and liirmors in tlic 
“ neighbourhood of works executed from loans under this Act have, on tlieir 
“ own account, made many improvements. 

“ I am assured by the Earl of Courtown and other projn-iotor.s, that until 
“ very lately great difficulty existed in inducing tenants, holding under lea.ses, 
“ to repay any portion of the expense ofdraining their farms, or undertake M'ork 
“ of this description themselves : this arose no doubt from the dofectivo sys- 
“ terns formerly practised ; at present, an offer to drain even a small portion of 
“ a farm is considered a great boon, and landholders thankfully undertake to 
“ repay the expenditure by instalments. On Corrah, the estate of the Rev. 
“ William Batt, in the barony of Scarawalsh, as well as Prospect, the estate 
of Thomas Braddell, Es(j., the permanent improvement is very I'emarkiible; 
“ land nearly valueless, and impassable for cattle in tlic summer of 18-17, has 
“ been drained, subsoiled and manured witli lime ; the crop of wheat on 
“ u’hich, I am assured by the occupiers, yielded I'rom 10 to 14 barrels per 
“ plantation acre, and, but for the blight that occurred in the beginning of 
“ July, there would have been a larger produce. 

“ On the property of Captain John Harvey, at Bargy Castle, in the baronies 
“ of Forth and Bargy, a most astonishing improvement has been made, at an 
“ extremely moderate expense ; and as an example of the effect of deep thorough 
“ drainage on a variety of soils, is worthy of observation. I laid out this work 
“ in August, 1847, with some difficulty, it being almost impossible to walk 
“ over the ground after a long continuance of dry weather. The drains were 
“ cut 45 feet apart, 4i feet deep, through layers of clay and marl ; quarried stones, 
broken, were used as the conduit where the sides of drains were sound, and 
“ pipe tiles and collars in the peat and soft portions, the whole became so per- 
“ fectly dry, as to enable a ton weight to be carted over it, and produced in 
“ 1848 a very heavy crop of mangel-wurzel and carrots; and in 1849 a 
“ valuable crop of corn. Previous to draining, this ground was frequently 
“ covered with dense fog ; now it is as free from it as any part of the country. 
" On the estates of Lord Carew, Robert Doyne, George Lc Hunte, John 
“ Mahor, John H. Talbot, Harry Alcock, A. Cliffe, Jolm Houlin, Esqrs., and 
“ others, most satisfactory results have followed in the yield of the crops on 
“ the^ drained lands, besides the advantage of farmers being enabled to till 
" their lands at all seasons of the year : in every part of the county of Wex- 
" ford this important fact is admitted. 

“ The system of task-work now so generally adopted by proprietors, having 
loans under this Act, has been the means of greatly improving the labourers 
“ both in skill and emulation, particularly where employed under an intelli- 
“ gent overseer ; for which reason I find men on some works earning much 
“ better wages at the same rate per perch in difficult ground than others, 
“ where no obstacle exists. I have now seldom to complain of a badly cut 
“ drain ; after the first progress inspection, as the workmen become expert 
" when a short time in practice.” 

Western District. 

We next proceed to consider the works of thorough drainage, &c., executed 
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cUinngtliepaii year in sixofthoTvcstci-n counties, viz., Sligo, Leitrim, Mavo Jjmd 
Roscommon, Galway, and Clave, compvclicnding the province of ConiiaugH wtemSMct 

Ihis (liatrict is admittedly tlic most backward in Ireland in regard to of 

agriculture; and the population has been, and is. wretched and poverty- ffim. 
stricken. 01 course syo speak of the character of the district talccn as a ' 
whole; for even in Connaught there arc several oases in the desert, where aZZ'Zi 
scientuie agriculture and successlul larming may be seen, Ibrming a strong 
contrast witli surrounding wroU-hedness and sloth : but notwitlistauding the 
character Jiero given, considerable exertion lias been made by many prd- 
prictois' ill some ol the counties; and, on the whole, a large sum amount- 
ing to 91,500/. has been issued for draining, &c., during tlie past year. Mayo 
occupies the head of the list— the sum of 28,170/ having been issued- 
Galway next, 22,750/; Iloscommon, 13,430/; Leitrim (a small county)! 

^ small), 8,630/; and Clare, a very large county, only 

As usual, we commence our review from the north, and beg to submit 
extracts from the valuable Report of Mr. William P. Prendcrga.st, Inspector of 
Drainage lor an extensive district comprehending the counties of Leitrim, 

Cavan, parts ol Sligo, Fermanagh, and Roscommon. He states: — ’ 

“ 111 submitting my Report upon the operation of the Act for the past year, 

“ [ am glad to state that its effects have proved as generallv satisfactory as in 
“ 1847 and 1848. o J 

“ Ihc advantages afforded by the Act to x>ropvietors and their tenants are General advantages. 
“ uow_ fully understood and admitted by all. It may be shortly stated, that 
“ the immediate benefits derived arc threefold; the land is permanently im- 
“ proved by draining, and its fee-simple value is raised. The production of 
“ Ibod is much increased, and during the course of improvement the labourers 
“ find constant employment and earn full ivages by task-work. 

“ The rotation of crops, which usually follows upon newly-drained land, is Tending loconfinuc 
“ such as to ensure the employment of labour lor at least three years in ®”'i'ioynient rather 

succession, and tlius serve materially to check the present tendency of landed ^ 

“ i)roprietors to throw land out of cultivation for the purpose of establisliiug 
“ large grass farms, this of itself forms an important feature in the working 
“ of the Act. 

“ It may he taken as a proof of the confidence felt in the success of former Confidence now 
“ undertakings, by those who had opportunities of observing them during the mode of 
“ two previous years, that not only have almost all the resident proprietors 
“ continued their original projects, but many of them have obtained second 
“ loans, and fresh applications have been made by others in their neigh- 
“ bourhood. 

“ Mr. Godley, Mr. Simpson, Mr. J. R. Payton, Mr. Peter Latouche have Second Loans to 
“ obtained additional loans tliis year in the county of Leitrim. proprietors. 

“ Lord Farnham, the Rev. C. Waring, the Rev. Mr. Betty, in Cavan; and 
“ the total number of loans granted during the year are, in the county of 

Peyton, Mr. J. R. Peyton, Mr. John Parke, New Loans during 
“ Mr. Henry Brett, the Rev. George Beresford, Mr. George Vaugh, Mr. Guy 
“ Lloyd, Mr. John Collum, Mr. Peter Latouche. 

In the county of Cavan, five, vi 2 ., Lieutenant-Colonel Clements, the Rev. 

“ James Godley, Rev. Arthur Knox, Mr. Samuel Winter, Mr. Richard O’Reilly. 

“ In the county of Fermanagh, seven, viz., Rev. John Richardson, Mr. L. H. 

“ Deering, Mr. J. Collum, Rev. Lord Adam Loftus, Rev. Richard St. George, 

“ Mr. James Johnston, Rev. Henry Archdall. 

“ In the county of Leitrim, 47 distinct works have been commenced, 28 in 
“Cavan, and 20 in Fermanagh and Roscommon, making altogether, udth DistribuOon of 
‘t those on the borders, 95 works within a radius of 30 miles. Such numerous 
“ examples, within the limits of so small a district, have had the effect of 
“ diffusing the knowledge of draining, which is only to be derived from 
“ personal observation ; and the fact recorded last year, that a great social 
“ benefit has been derived from the loans in the change of habits induced 
“ among many proprietors, who formerly took but little interest in farming, New taste for 
“ and that among the most persevering aud attentive agricultural improvers jfti'oduce^ amon 
“ are now to be foimd gentlemen formerly well known as devoting much of resident^ geni”men 

D 



Printed image digitised by the University of Southampton Library Digitisation Unit 




18 



Lnnd rmprovcmerU. 



CoiiiUiot of tlio 
labourers. 

Wages, iitvd 
numbers employeil 



Tile- works. 



Advantage of tiles, 



Increased culture 
of green crops. 

Overseers. 

Different kind of 
works. 

Deep drainage. 
County of Mayo. 



IRELAND i-EIGHTEENTH REPORT OP THE 

tlieir time to field sports, wlio at first applied for loans on acconnl, of the 
“ pressing need of employing the people, and have now been personally o<‘cu- 
“ Xned for two and three years in draining and farming, and eontimu! 1o find 
“ an agreeable interest as well as jjrofit in tiie pursuit. 

“ From the same cause also, other gentlemen, formerly knotvu lor aiteuliou 
“ to planting and the ornamental imiirovemtmt ol their (jstates, havtt latterly 
“been occupied with land improvoniont ; and no j)rofessional farmer could 
“ show better works of the kind than Lord Parnham and Mr. Godley, who 
“ undertook them solely for the .sake of giving oinploymont. 

“ With regard to the conduct of the labourers employed, it has bin'll uni- 
“ formly good ; no instance of riot or drunkenness has ocearred, and the systi^m 
“ of cash payments and task-ivork lias been most satisfactory. _ Abovi; 2,000 
“ labourers have been employed by the loan,s in the county of Ijcitriin, and the 
“ wages earned by task-work amount fvefiuenlly to a-day for able men, 
“ and from 8d. to Is. for others, according to ability ; while the ordinary rate 
“ of wages in the country is but 8c/. a-day for daily labour on gentlemen’s farms, 
“ and that among the farmers rarely exceed 4iZ., Tk/., anil Or/., with a little 
“food. 

“ One of the most remarkable proofs of the attention now paid to the subjeet 
“ of draining, is the recent establishment of dvaiii-tilc works, mid in this district 
“ where a few years ago tiles were little known, and when u.scd ivere imported 
“ from England, there are now no less than eight e.xtensive drain-tile works, 
“ within 20 miles of each other, vi;^., on the estate of Mr. Burrowes of Si radone, 
“ in Cavan ; Sir Arthur Brooke, Lord Erne, Lord Lane.sboro’, Lord Kimiskillcn, 
“ in Fermanagh*, Lord Cremoriic, in Monaghan; Mr. Leslie, of Pettigo, in 
" Donegal ; and Mr. Johnston, of Kinlough, in Leitrim. Tlie establishment of 
“ tile-works may be regarded as a great step in advance towards the imjiroveracut 
“ of agriculture; the advantage of tiles as a material lor drainage, cannot he too 
“ highly estimated; indeed I consider it nearly impossible to carry on tlioroiigli 
“ drainage to any groat extent without tiles, as indepondont of the greater speed, 
“ cleanliness, and facility of superintendence in tile-draining, t)ie saving of’ 
“ horse labour and carriage is to be borne in mind, one good cart-load of tiles 
“ nearly sufficing for the drainage of a statute acre, while iivobahly 2.') cart- 
“ loads of stones would be required to effect the .same object. 

“ In conclusion, it may bo stated that a groat improvoinent has taken place 
“ in tlic system of agriculture practised by the small farmers during the last 
“ three years. Turnips are to be seen near every house ; and among the chief 
“ benefits of the loans, I place the introduction of so many well-trained agri- 
“ culturists and overseers from whom the people have received much instrnc- 
“ tion. 

“ In addition to thorough drainage it may bo stated that various other im- 
“ provements have been carried on successfully by means of the loans, such as 
“ subsoiling by spade labour, reclaiming verges of cut out bog, making farm 
“ roads, draining swamps, &c. Thorough drainage on the deeper system of 
“ parallel drains, 4 and 4^ feet deep, introduced into this district throe years 
“ since, is now universally approved of; and it reduces the average cost of 
“ draining clay lands to about 31 lOs. per statute acre.” 

Major John Gardiner, Insjicctor of Drainage for part of the north of the 
county of Mayo, reports : — “ Generally speaking, the greatest improvement is 
“ observable, wherever the provisions of the Act have been judiciously applied, 
“ and the extent of hitherto unavailable land brought under productive cultiva- 
“ tion by its means, has been very considerable. Among many instances of the 
“ increased value of lands, which have been drained, &c., under the Act, a part 
“ of the estate of Colonel A. Knox Gore, near Ballina, may he mentioned. 
“ Soft spongy marsh saturated with water, and hitherto incapable of affording 
“ footing to even the lightest description of stockhas, by the simple process of 

deep draining, 4 feet deep and GO feet apart, been rendered capable of pro- 
“ ducing good cereal and green crops, and making an ample return for the 
“ expenditure. 

“ Great improvements have also been effected on the same estate, and like- 
‘‘ wise on those of Mr. William Orme, of 0 weumorc, and Mr. Mathew Atldnson, 
“ of Glen Castle, by the operations of subsoiling, and afterwards gravelling the. 
“ surface of shallow moory soils. 
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Many proprietors of laud in tliis district have heen deterred from draiuma 
and otherwise iinprovmg their wet and inferior lands, from the fact that large 
tracts ol comparatively lirst-ratc qiiality, and not requiring any improvement 
by draining, arc lying waste, although olFered at very low rents ; it is to 
“ be Jiopcd, that a bendicial change will soon take place, but until such arises 
“ lew pro]iru;tors will venture on the improvement of their inferior lands.” 

Mr. Thomas Elwood, Inspector of Drainage for tlio soutli of tlic county of 
“ Since tlie date of last Report, in April, 
oi tlic several worics has, with few exceptions, been satisfac- 
tory ; the superintendents and overseers have become more regular and system- 
‘‘ atic in the manner oi’ conducting the worics, and attend more carci'ully to the 
plans and specifications supjilied lor their information and guidance : and the 
‘ laliourors, convinced that it is by task, and not by the day, they are cm- 
‘ ployed, gradually settle down to their worlc, and quickly become expert 
workmen. ^ 



Lund h)ip)wme)U. 



ComUy of Mayo, 
and north of 
Galwaj’. 



I ho barony oi Biirnshoolc was one of the first in which the Act ivas Barony of 
put into operation. Sir Richard A. O’Donnell, Bart., early commenced with 
“ energy, and, has now, alter two years exertion, nearly completed his im- 
provements in the Nevvjiort District, but he has commenced with equal 
“ vigour in the island of Achill. He has already thorough drained 437 acres 
“ cleared 559 acres, and constructed 52 miles ol' new Iciiees. * 

“ I" Carra, extensive operations still continue in progress on 0 «r., 

the estates ol the Earl ol Lucan, which, as lierctol'ore, are followed up by an 
improved system of husbandry. Between the 26th April, and 26tli October 
“ last, a sum of 1,500^. was expended by Lord Lucan under this Act, exclusive 
“ ol w'agos paiil to the ordinary farm servants, and which cannot liavc been 
“ less than 500/. in addition. He has already thorough drained 18/ acres, 

“ cleared (A' rocks and large field-stones 1,704 acres, and built 28 miles of new 
“ stone fences. 

“ In the barony of Clanmorris, works arc actively in progress on the pro- Barony of 
‘‘ perties ol Sir Robert Arbuthnot, Mr. James Browne, Mr. James S. Lambert cionnioms. 

“ and otiiers. ’ 

‘‘ On Sir Robert Arbuthnot’s farm, is to be seen a field of 30 acres, formerly 
“ a barren moory pasture, interspersed T^dth spots of cut out bog. This tract 
“ having been thorougli drained in a most perfect mamier by parallel drains 
“ from 4 to feet deep and 40 feet apart, main and head drains, 5 feet deep, 

“ the surface having been levelled and ploughed, a portion was formed into 
“ heaps, and when dry, burned, tlie ashes were then spread and j^loughed in. 

“ Turnips were sown on iO acres, which produced an excellent crop of weil- 
“ shaped Swedes and Aberdeens, yielding on an average 18 tons per statute 
“ acre, the remainder won sown witli barley. Previous to draining, this land 
“ was not worth more thaii2.s'. Gd. per acre, its present value is at least 15i'. 6d. 

“ per statute acre.” 

Some specimens ol‘ the turnips were exhibited at a meeting of the Royal 
Agricultural Society of England last year, and created much interest. 

''The works on Mr. James Browne’s property, consist of improvements on 
the farms of small occupying tenants, who at first were very unwilling to have 
*' their lands operated on; but during my recent visits, I have been beset by the 
" tenants, each entreating that his, or her, liolding may be next drained, the 
“ supm-ior appearance of the crops on the drained land, over those on the un- 
drained, was apparent to all during the last season. 

As a prool of the anxiety of the tenants to have their allotments drained, I 
“ shall here mention one example wliich occurred during the last year. One 
“ man on the townland of Clare, upon being informed that his lands could not 
“ be operated on without much trouble and delay, as not having been origi- 
“ nally included amongst those for improvement, requested tliat the drains 
“ should be laid out for him, and that he would execute the work himself. 

“ He did so. I afterwards examined them at the landlord’s request, and he 
“ was paid for the work accordng to my valuation. Mr. Browne has con- 
structed 18 miles of main, drains, and thorough drained 247 acres. 

" In the barony of Kilmaine, extensive works are in progress on the estates Barony of 
“ of the Earl of Lucan, Lord Kilmaine, Mr. Patrick Kirwan, Mr. Thomas S. Kilmaine. 

“ Lindsay, of Hollymount, and many others. 

D 2 
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ImvI hnjiroveinmxt . 
Barony of Murrisk. 



Barony of Ross, 
County of Galway. 



» III the barony of Murrisk, the only important improvements mKlertakcn 
« axe on the estates of the Marcpiis of Sligo, who is executing cxtoiisivo opom- 
“ tions in arterial drainage, and ht^ already Irecd large tracts Irom lloofts and 
‘0:»ack-watev ; and sufficient outfalls have been established lor the luture 
“ thorough drainage of the neighbouring lands. _ , i ,■ 

“ During the spring and summer months of last year, the number ol men 
employed on the works varied from 800 to l.OOO daily ; the lands relieved 
» from flooding in the early months, were for the most part cropped cither witli 
oats, turnips, or potatoes ; the spoil banks left on the sides ol the mam w<iter 
“ cuts, affording a ready supply of the necessary manure, wliich was eagerly 
« taken advantage of by the people, who used it botli for the crops, and as toi> 
“ dressing for meadows. 

“ The Marquess of Sligo has already opened 50 miles of main river course.s 
“ and their tributaries -within his own estate- 

“ In the barony of Ross, county ol Galway, the Earls ol Iieitriin and Cliarlc- 
“ mont have given constant employment to 300 labourers, by opening main 
“ river courses Ibr a length of 32 miles, clearing 450 acres of rocks and siiviuce- 
“ stones, making new main drains and fences, and other useful works. 

“ In conclusion, I beg to state that the works already executed under the 
Land Improvement Act in my district arc very considerable, as will be 
“ evident by reference to the following table : — 



Total Number 1 

Tluiroii|{b 1 
Diaiiied. 


Total Numlier 
of Aoro* 
Stilisoiloil 
mill Claycii. 


(ir 1 

Ogn Main ! 


Milra 
of 1 

SloMP Fences 1 
Uuili. 


Mdw 

Fiirni IlimiU ' 


Mill's 1 

of 1 


Tofnl Nmnlicr 
1 of Aonis 
1 cli'iired of 


2,003' 


j 819 


105 


IGO 


10 


25 


3,ioy 



“ I have only further to remark, that tlie deep system of thorough draining 
“ lias been universally successful in this county ; and although, at lirst, I had 
“ mucli difficulty in persuading the majority of overseers of the advantage! ol 
“ head drains, all now fully allow and appreciate them.” 

Couniy of Slieo, Mr. William n. Holliday, Inspector of Drainage for the county of Sligo and 
and parts of Mayo, p^j-ts of Mayo, reports : — “ In my opinion, no measure hitherto passed by tlie 
“ Legislature is so well adapted to produce valuable results suited to the pecii- 
“ liar condition of Ireland, as the Laud Improvement Act. 

“ The country, veiy backward in agricultural knowledge, is still more igno- 
“ rant of the manner in whicli works of permanent improvement should be 
“ conducted. The course adopted in can 7 ing out the Act, in a great measure 
“ removes the difficulties, by giving the rcqxiisite superintending knowledge, by 
“ furnishing the proprietors with suitable specifications, estimates, and plans for 
“ the execution of the works, and then by leaving, as is equally imi>ort<'mt, 
“ a perfect freedom to the borrowers iu carrying out the detail ol' the -worJis ; 
“ and further, by funrishing the necessary capital, the expending of whicli, by 
“ proving the advantage of the works, creates confidence in outlays on laiul, 
“ the want of wliich is certainly one of the greatest barriers to a better 
“ condition of the people iu this country. At the same time the lile interests 
“ in the land, not being taxed beyond the accruing income, oircrs no impediment 
“ to the carrying out of the measure. As a general rule, the works have been 
“ executed fairly and well, and in numerous instances with excellent judge- 
“ ment. 

“ Among the examples of increase in the value of lands from expouditure 
“ under the Act, may be given the following instances of the improvement of 
“ lands previously of no value. 

BoronyofTireragli. “ On Colonel Wingfield’s farm of Newtown, part of his estate iu the barony 
“ of Tireragh, and county of Sligo, two lakes, occupying 30 acres of land, 
“ covered with water at all times, and flooding a considerable area after heavy 
rains ; the beds of these lakes have been thorough drained and become dry 
“ and firm ; the land around, foi-merly flooded, is at present carrying excellent 
“ crops of Swedish and yellow turnips, the former lake bottoms are now in 
“ fallow, in preparation for future cropping. About 400 acres on this estate 
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“ liaA’^o been so niucli improved by thorough drainage, that the produce of the impro wnwn. 
“ land, from being heretofore of inferior quality, now ranks as the best grain 
“ taken to market, and the occupying tenant considers the improvement almost 
“ sufTicient to meet the present low prices of produce. Similar improvements 
“ have bcKUi cn’ccted on tlm estate of Mr. Roljcrt Jones, of Fortland. 

“ On Lord Palmerston’s ostnto, in the barony of Carberry, extensive im- Barony of Carberry. 
“ proN'cmcnts by drainage and lencing have been edcctcd, and in consequence, 

” the land has been let to a solvent tenant, yielding a lair remuneration for 
“ the outlay. 

“ On Mr. William Wood’s estates in this barony, a wet bottom of boggy 
“ debris, yielding a scanty coarse sour herbage, subject to back-water in times 
" of flood, by main and thorough draining, Ibllov'ed by digging and levelling, 

“ has last year yielded heavy crops of mangel-wurzel and turnips ; and 
“ from tlie permanent character of the improvements, the land ndll probably 
yield a return of 30 per cent, on the outlay. 

“ On Mr. Robert Young’s estate, in the barony of Leyney, an increase of Barony of Ley ney. 
" 20 per cent has been realized this year on a foi-mcr letting, in consequence of 
“ draining some wet, clayey lands. 

“ On Mr. Richard Brinkley’s estate, in the barony of Tirerill, a valuable im- Barony ofTireriU. 
“ provoment has been eflectod by thorough draining and subsoiling. Formerly 
“ tlie land product^d sour herbage, owing to the retentive nature of the stilf 
“ clay subsoil; it is now yielding an excellent crop of clover, which is con- 
" sidered so profitable by tlic owner, that he has been induced to apply for a 
“ nev' loan to enable him to extend the improvemente over other portions of 
“ his estate which are similarly circumstanced. 

“ On Mr. William Orme’s estate, in the barony of Tyrawley, county of BaronyofTyrawiey, 
“Mayo, extremely sour bottom grazing land, fringing arable upland, and County of Mayo. 

“ taken with them, has been transformed, by thorough draining and subsequent 
“ digging, into excellent turnip land, and Ibrmed part of the turnip land 
“ which this year gained the prize at the Ballina Farming Society, the greater 
“ portion of the crops being estimated at 25 tons of Swedes to the statute acre; 

“ previously to draining, these lands were not worth 5^. per acre. 

" It will be observed, that these improved values are not siieculative, but 
“ ascertained facts ; and exclusive of their being profitable over the annual 
“ charge to which they are liable in repayment of the loans, very gi’eat advan- 
“ tago has been Mt in every locality named, by the employment given wliile 
“carrying on the works. The industrial educational knowledge acquired 
“ by the workmen is cveiy way beneficial, the example to the neighbourhood 
“ not less so ; mid vidiat is also important, the expenditure in each of the cases 
“ referred to, as in most others under the Act, draws forth a necessary 
“ outlay from the occupier in the farther farming operations for maturing 
“ the improvements.” 

Mr. Richard Irwin, who lias acted as principal Inspector of Drainage for the County of 
county of Roscommon, and parts of Mayo and Galway, reports “ The im- 
“ jirovements completed within the past year, consist chiefly of works of main and Galway. 

“ and thorough drainage, together with a considerable length of farm fences and 
“ some farm roads. The results have, in every instance, been highly satisfactory 
“ to the parties interested, among whom I found very little dilference ol 
“ opinion, as every proprietor and agent with whom I conversed on the impor- 
“ tant point of improved value, estimated the increase as being worth, under 
“ ordinary circumstances, from 8 to 10 per cent.- on the amount expended. 

“ From the tenant-farmers whose lauds have been improved, I have generally 
" received a still more favourable report; and I can further state, from my 
“ own personal knowledge and observation, that in the, unfortunately, few cases 
“ in which the permanent improvements were followed by suitable cultivation, 

“ the entire cost has been repaid by the first or second crop. 

“ Of the great benefits resulting to the labourers from the employment 
“ afforded them by the works, it would be difficult to convey an adequate idea ; 

“ but it may be confidently stated, that, with the exception of 10 per cent. 

“ allowed for superintendence and incidental expenses, the whole of the money 
“ advanced has, in accordance with the benevolent intent ions of the Legislature, 

“ been expended in employing, and thus preserving from destitution, many 
“ thousands of the industrious poor. 
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“ Tlie average amount of wages cai-ned in the Land rmi)rovemcut W'^orics, 
" may be estimated at 7s. 6ti per week, being about double tlic ordinary u-age.s 
“ of the district. Tlic labourers eagerly seek for employment, ami gratefully 
“ avail themselves of it when offered ; they appear most anxious to give; sati.s- 
“ faction, and in every case in which they have liad steady employiiK'iit for a 
“ few months, a decided improvement has been observed both in tliuir mod(! of 
“ working, and in their general habits. 

In offering a few observations on the details of works now completed, and 
which were not noticed at the close of the year 181R, I shall commence with 
“ those executed on the estates of Viscount Dillon, (;oimties of Mayo and 
“ Roscommon, Unions of Swinford and Castlerca, and which consist almost 
entirely ol‘ main and thorougli drainage, Ijoth of ^vIuch Inu^c ])roduct‘d t he 
“most satisfactory results. Of the lauds improved by thorough drainage, 
“ wet rushy pasture, and almost barren moor, of various depths, amoiml iug to 
“ some hundreds of acres, a great portion has been tilled, and produced 
“ excellent crops of wheat, oats, and turnips ; ami the works of open main 
“ drainage by relieving lands which had been previously almost valuelo.SH from 
“ frequent floods and constant saturation, liavc added to the estate a great 
" extent of valuable pasture and meadow, besides securing aii outl'all for the 
“ thorough drainage of some thousands of adjoining acres. 

“ Some of those improved lines of main drains discharge their waters 
“towards the river Lung, and some to\vards the Moy, tlic whole hav(! been 
“ executed in a permanent and substantial manner, and yol; u il,h due at;t(uitiou 
“ to economy. 



" On tlie estates of the Marquess of Westmeath, Lord Lortou, Lord I)e 
“ Freyne,Mr. Guy Lloyd, the Honorable and Vciy Revoroud Ileiiry Pakenham, 
“ Sir A. Crichton, Bart., Mr. D. H. Fcrrall, Mr. Richard W. Bond, Mr. 
“ Ambrose O’Kelly, Mr. John H, Walsh, Mr. Garrett O’Moorc, Mr. Henry S. 
“ Mahon, Mr. Nicholas Balfe, Mr. Denis O’Conner, Mr. Oliver D. (jrracc, and 
“ others ; various and extensive improvements have l)cen completed luuler 
“ able and judicious direction. 

“ Lord Westmeath’s works, which arc situated partly in tlie eastern, and 
“ partly in the western extremity of the county of Ro.scommon, Unions of 
“ Carrick-ou-Shaimon and Castlerca, consist in the former locality of the 
“ drainage and ieuciug of more than si.x hundred acres of inibrior land 
“ deserted by a pauper tenantry, in the second year ol' the iamine. 

large tract has been divided by permanent and substantial fences into 
heids averagmg 25 acres each; many thousand porches of useless fences 
Tc "S at the same time carefully levelled, the whole was then cleared and 
*' P^^^^Saed, and is now producing good crops of wheat, grass, and clover 
‘ i he improvements in the western locality are chiefly works of main drainage 
which have already produced so good an effect, that large tracts which were 
“ previously considered worthless, being flooded, and otherwise injured bv 
water, are now some of the best lands on the entire property. 

“ The works on the property of Dean Pakenliam consist chiefly of thorougli 
drainage, \vlnch, although entirely executed within the last year, have pro- 
duced evidences of improvement, wliich I cannot better illustrates tlian hv 
mentioning. On one townland, a farm of 70 acres, well known before it 
drained, as one of the wettest and most unsound in the county, is now 
feeding with perfect safety a large flock of sheep ; the other works consist of 
“ raSs drains, and two very useful and well designed farm 



-P operations in thorough drainage on the estate of Mr. D. II. 

I emU are equaUy satisfactory, and the improvement already visible, both 
condition and the general appearance of the land, is obvious oven to a 
,, casual observer. Some valuable mam drains have also been opened, including 
■' ^ turlough or temporary lake, has relieved from 

t land. The lands on which improvements have been 

■ L that of Casteel ““1 1’"“^ 

. important works of reclamation and improvement commenced in 
. ™ property of Lord De Freyne, have within the past 

year been biouglit to a close. As I have already transmitted details, in the 
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“ VfU'ious ])i’Ogvoss reports made in this case, I shall now only state, that not- 
“ withstanding the iJvesent depression, several portions of the newly reclaimed 
“ lands are now occupied hy small i'armors, and producing good crops. I have 
“ also heard, and helievo, that the greater portion, if not the whole of those 
“ lands, might have boon let to solvent tenants, if the proprietor had not con- 
“ sidered, that it ivould l)c a more judicious course to allow another year for 
“ tlic further consolidation of the more recently drained tracts of bog and 
" moor, in order that they may he in a better state for tillage, beibre they arc 
“ transferred to the possession ol' tenants. 

“ An additional loan of 1,000/. has been recently granted to Lord Do 
“ Freyne, chiefly for tlie improvement of a portion of his estates not rc- 
“ ferred to in former reports ; tliis loan is now being expended in some well 
“ designed and highly useful works of main and thorough drainage, and faian 
“ fcnce.s.” 

Mr. DaAud Hunter, Inspector of Drainage for the wTsteru and southern 
division of the county of Galway, reports : — “ There can be no doubt, geiie- 
“ rally speaking, that the Act works extremely well in my district, and that 
“ the improvements which have already been effected in draining, clearing, and 
fencing, have proved themselves to have been of a most reproductive 
“ character. In all cases wliere the landlords arc in easy circumstances, the 
lands so im])roved are producing threefold what they did, but there are in- 
“ stances where lands improved under the Act, are now lying waste, the pro- 
“ prietor not having the means of cultivating them himself, and not finding 
such tenants as would be safe to let into possession. 

“ I shall state a few cases, in which the improvements effected under the 
“ Act are telling in a most satisfactory manner : — ■ 

“ The first is on the estate of Mr William IT. Gregory, of Coolc Park, in 
“ the barony of Kiltartan. In the towuland of Castletown, there was a piece 
“ of land, containing about 120 statute acres, which was covered with stones 
" and old useless walls, let at a rent of ISs-. per acre. £400 has been expended 
“ under the Act on this farm, in clearing, subsoiling, and fencing; dividing it 
“ into fields, of from U) to 20 acres. It is now completed, and last year some 
“ of the fields carried the heaviest crops of turnips and barley in the whole 
“ district, several solvent and desirable tenants would now be willing to rent it 
at 30s. per acre, which will give a return of 20 i>cr cent, on the outlay. 
“ There is another instance on the same estate, of a remunerative return, for 
“ an expenditure of 65/ in draining on the townland of Carrowhaun East. 
“ Seventy acres of land were relieved from water, which rested on it for seven 
months in the year, sometimes to the depth of 15 feet; this land previous to 
" draining was not worth 7s. Qd. per acre, and is now worth 254-., realising a 
“ profit of ()U. per annum, by the expenditure of 65/ 

“ The next ease is that of Mr. Christopher St. George, M.P., for the county 
“ of Galway. Two townlands called CaheriJeak and Di'umacoo, in the barony 
'* of Dunkellin, containing 636 statute acres, were two years since in the 
“ possession of tenants, at an average rent of 15s. per acre, which rent the 
“ proprietor was unable to collect ; the tenants have all been removed, the 
" greater portion sent to America by the proprietor, he then expended 1,600/ 
" on it, under the Act, in clearing, subsoiling, draining, and fencing ; the im- 
" provements are nearly completed, and the lands neatly divided into fields, of 
“ from 15 to 20 acres, are now producing heavy green and grain crops, and, as 
“ far as any laud can be valued in this country under present circumstances, 
“ are certainly worth from ‘25s. to 30s. per acre. The whole of the money 
“ expended in this case has been paid to the labouring population in the district, 
" thus affording the most timely relief. 

Another instance is worthy of notice. On the townland of Loughguirge, 
in the barony of Clare, the property of Mr. James O’Brien, 14 acres of land 
“ were thorough drained, at a cost of 3/ 5s. 6d. per acre, in the autumn of 
“ 1848. After which the land was prepared and sown with wheat, the return 
was 22 cwt. to the acre. From the previous wet state of the land, although 
" it had. always been in regular cultivation, 7 cwt. per acre was the most that 
" Mr. O’Brien had ever known it to produce. Numerous additional examples 
" might be quoted. 

“ I have the pleasure to state, that the whole of the labourers employed in 
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“ my distinct under the Act have -worked by task, and have been rtiguhirly 

paid their wages in the current coin of tlie realm.” 

In addition to those enumerated, various works of improvement have lioen 
executed in a very satisfactory manner on the osUites of Sir Michael 1). ihdlew, 
Bart, Mr. OTlahcrty, M.P., Mr. Denis II, Kelly, Mr. (ieorge Vescy, Mr. 
John Cheevers, Mr. Denis Kirwan, Mr. Tliomas St'yniour, Mr. James S. 
Lambert, Mr. Thomas A. Joyce, Mr. D. Porsse, J\Jr. .Iaim!s Marlin, Mr. Peter 
Blake. 

Mr. Charles S. Cooper, Inspector of Drainage for the Eastern Di.striet ol' 
the County of Galway, reports: — “ Altlioiigli tlu: numlier of pro^irietors in tliis 
" district, who have availed themselves of loans under the Jauul Improvement 
“ Act, are few, nevertheless, much pernnuicnt good has been elfeeted, and 
“ considerable employment afforded to the population in tlie locality where 
“ works have been executed 5 llie number of persons wlio have had regular 
“ employment amounted to upwards of GOO daily, and the umulier of estates 
" upon which they have been cmidoycd, to 1-1. Tlic u'orks executeil are 
“ principally main and thorough drainage, liy -which, and in eoniiection witli 
“ tlic arterial drainage executed in this district, many thousands 0]' acres liav<‘ 
“ been relieved Irom hoods, and a large portion eonvi'rted into tiilagt^ laml 
" capable of yielding good crops. 

“ The works executed may be clas.sihed under three distinct lieads : — 



“ 1st Arterial di'ainago. 

“ 2nd. Thorough drainage executed hy tenants on their own iiinns, the 
“money being advanced by the proprietor who jn-ocured the 
“ loan, the tenants undertaking to pay their proportion of tin- 
“ instalments, the -works being uiidor the superintondenctj of 
“ experienced overseers. 

“ 3rd. Main drainage, fencing, and clearing, &c. 



“ Mr. Pliilip Rcadc, is the only proprietor in tliis district who has carried. 
“ out tlie admirable plan of reclamation through Ids tcnanti-y (and 1 liavc bc<si 
" informed that tho.se arc the only tenants on his t\state who have paid (heir 
“ rents regularly). 

“ I have seldom seen land (a moimtain wa,ste) bettor reclaimed, the tenants 
“ luvjng fenced and divided their farms by stone walls, the materials being 
“ procured from the drains and from subsoiling, the lattcu* not havin'’* been 
“ included in the original application. ° 

thorough drainage I may mention the names 
of Sir Hiomas N. Redington, K.C.B., and Mr Tliomas Seymour, as the 
“ persons in this district -ndio have carried improveineuts to the greatest extent 
“ and m the most efficient manner. 



“ ^ also enumerate several others, who have, according to tlio extent 
“ of their loans, executed similar works for the improvement of their own 
^ property; but it must be observed, that the lauds so improved are geucrallv 
“ either -^yithin their own demesnes, or on farms in their own occupation and 
“ not in the possession of tenant farmers. 

“ The Marquess of Clanricarde is tlie only person who has executed vorv 
1 extensive works of main drainage in this district, it is difficult to determine 
the lull amount of benefit derived by these operations, but I have every 
„ reason to think, that the lands adjoining have, at least, been trebled in value. 

Dwmg Jiowevcr to the present unfortunate state of the countiy little ad- 
‘ vantage as yet been taken of the facilities afforded for further improve- 
‘ ment. 1 he number of persons employed daily by Lord Clanricarde on those 
,, J.y to about 200, many of them small farmers, who, with their 

wr 1^’ been mainly supported by their earnings. 

^ “ With referrace generally to the benefits arising from Loans under the 
^ provisions of this Act, I must observe that other operations for the improve- 
ment of the lands drained have followed, such as subsoiling, levelling old and 
‘ t^e pisMtey ’ thereby additional employment has been afforded to 

attention of the Commissioners to 
the plan earned out hy Mr. Beado above referred to, as I feel assured, that if 
generally adopted, it would he attended with the most henefloial results.” 
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Ml*. John Mahon, Inspoctor of Drainage for the County of Clare, reports : iiap>ovment. 

The works executed inuler the Land Improvement Act in this district chiefly counLv"^liiro 
“consist of thorough draining for which this county is well suited, lravmg,'iii ' ” 

“ most places, .sulUciont outfall, and the greater portion stands much in need of 
it, the matt'rials for the conduits (stones) are also in abundance and easily 
■“ ])rocured. 

“ As oxamides of successlul -works of improvement under the Act, I would 
“ mention those of the Kev. Charles Fitzgerald, Mr. Thomas E. Davenport, 

“ iuul Mr. David John Wilson ; the two Ibrmor, from the very fine crops of 
“ turnips, (carrots, and parsnips, grown on bog, whieli had previously been 
“ covered with heath and altogether useless; and tlio latter, I'rom the fine 
“ crops ol'com and vegistables grown on land on which it was before impossible 
■“ to stand. Many otlier pro])riotors raiglit be named who have eilected ira- 
“ jiortant )m])rovcm(!uts chiolly by draining grass lands which still remains in 
■“ pasture ; hut in such cases the re.sults arc not so striJeing, as where waste lands 
are made in the first or second year to produce heavy remunerating crops. 

“ 'Dio ]irinci])al proprietors who have obtained loans and executed drainage 
" ivorks in tliis county in addition to those mentioned, are, in the Ennis Union, 

“ Mr. Tliomas Studdert, Rev. P. Quaid, Mr. Michael Butler, Sir Colman M. 

“ O’Loughliii, Bart., Mr. Cornelius Creagh, Mr. M. Keane, Mr. E. Burton; 

“ in the Union of Scarifl', Mr. M. O’Connell, Mr. Charles W. Smith, Mr. 

Marcus Patterson, Mr. James Molony ; in the Union of Limerick, Sir D H. 

“ Massey, Mr. IT. Butler ; in the Union of Kilrush, Kev T. Butler, Mr. Henry 
■“ S. Burton, Mr. Francis G. Moroney, Mr. George Studdert, Mr. A. O’Keefe ; 

“ in the Union of Fiiiuistymon, Mr. S. B. Creagh, Mr. C. Creagh, Hon. Colonel 
W. Stratford, Mr. Cornelius O’Brien, Mr. J. M'Namava. 

“ With rciforoiice to the amount of relief aflbrded by the working of this Act, 

“ t would observe, that it a})pears G8 loans, amounting in the whole to 53,020/., 

“ have been made to 68 proprietors in this county, of which 20,960/. has been 
“ advanced ; but I i*egrot to .say, that only a small number of men, on an 
“ average 587 daily, are at present employed on Land Improvement works, as 
“ -will appear from the following table : — 



Uniuua of 


Avoragu Numbei: 
(if M«n 

Empluyud Daily. 


Ennis 


128 


Scariff . 


12 


Liniei'ick 


99 


Kitrush . 


9B 


Euiiistymoii . . 


252 




587 



South and South-Westehn District. 

We have lastly to refer to the southern and south-western district, which an^Souii). 
comprehends the counties of Limerick, Tipperary, Waterlbrd, Corlc, and comp^Siend'ing''’ 
Kerry. In this district the sum of 108,998/. has been expended during the last bu Counties of 
year chiefly in thorough draining, and several profitable examples of successiul Tj“p®erM>’ 
improvements are mentioned, in the extracts made from the reports of several Waterfo^, 
of the inspectors of drainage. 

In proportion to its extent, the county of Limerick has been the most active 
in the execution of Land Improvement works, the sum of 30,930/. having been 
issued during the year 1849. .Cork stands next in order in proportion to 
extent of laud capable of improvement, the. sum of 28,508/. having been 
issued, followed by Kerry 24,420/., Tipperary 16,340/., and Waterford 8,880/. 

Commencing with the county of Limerick we find from the report of Mr. County of 
William U. Townsend, Inspector for the Eastern District of this County, that 
“ during the last year, there has.been an evident improvement in the execution 
“ all works in progress under the Land Improvement Act, as compared with 
“ the year 1848, either the proprietors themselves or their agents exercise 
“ a constant supervision of the works during their execution, the overseers 
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" undevstand their duty aud are efficient, Tvhile the labourers, who have 
“ been employed by piece-work, have become steady and expert in the 
“ execution of their tasks, earning fair wages, and are contented and happy ; 
“ indeed the pi’esent improved condition of the labourers forms a grati- 
“ lying contrast to their condition, when first employed in the year 1S47 ; at 
“ that time it was almost impossible to induce them to work by the piece, 
preferring the old idling system of daily labour with low wages, to the 
“ comparative independence of receiving payment in proportion to their 
“ exertion. 

“ During the j)ast year many of the proprietors have ex})eudcd the entire of 
“ their loans, so that a lair opportunity now exists of expressing au opinion upon 
“ the results of the imjjrovements efiTected ^ and I can state that in every instance 
“ the proprietors have been so much gratified with tlie advantages resulting 
" from the works, that many have made applications for fresh loans. Among 
“ many examples which might be enumerated, I will mention one, that of Mr. 
“ John Croker, of Ballinagarde, the improvements consisted in tlic draining 
‘ and levelling of about 25 acres ol cut out bog, at the time of no agricultural 
‘‘ value, these operations cost about 41. 4s. per acre, the first green crop repaid 
“ more than the entire expenditure, and may now he classed among the valuable 
“ lands of this county. 

" Otlier proprietors have completed drainage-works witli nearly equal 
“ success, amongst whom I may enumerate the cases of the Earl of Clare 
“ Sir Hugh D. Massy, Sir Richard Bourke, Mr. Thomas P. Evans, Mr. Thomas 
Lloyd, Mr. C. W. Smith, General Shuldham, Mr. W. P. Barker, Mr. A. B. 

N. Lee, &c., from most of whom I have had very grati- 
fying letters, expressing their satisfaction with the plans adopted and carried 
“ out lor the improvement of their lands.” 

Mr. John Cox, Inspector of Drainage for the other portions of the county of 
Limerick, reports “ In describing tlie progress and effects of the several Land 
improvement works in my district, I have much pleasure in being able to 
stole that the entire proceedings under tlie Act, with rare excejotious, are 
general satisfaction, that the value of the drained or improved 
" land has been much augmented is now universally acknowledged, and au 
i^Pi'o^’ed system of management, hitherto but little practised in most parts 
01 tins county, m consequence arisen. The advantages derivable from 
the expenditure of capital in the permanent improvement of the soil is now 
appreciated, both by the occupying farmers and those proprietors who 
« Jave turned their attention to the subject. It is no less strange than grati- 
« wf to observe the impetus which the wise provisions of the Legislature 
» irlw practice of agriculture, and 

'■ ‘discernible not only m the improved condition of the land imme- 

“ brStTnT® improved class of implements necessarily 

“ tfe labours classes^ 

“ With reference to the actual operations of the works, and the mode and 

« ?hTT"r„d 1 ™ the wori« unTer 

the Land Impioreinent Act are very extensive in my district, and consist of 
every var.ety ibr which the Commissioners make loms. 

“ executing the works is beginning to be better understood as 

„ ? ““'’e “PP*'.ef eted, and the expense may be said to be in a pro- 

■' bv ,vh ® of knowledge of the local snpei-intendent 

Tipp np. ale conducted. Hence, I find in many cases that where 5/ 

per acre was considered and actually found to be a moderate estimate at the' 

; commencement of the drainage works, when both laboureirand too often 
■ found tXe ^ffiefont prejudiced, a sum nearer to 31. is now 

'2" “y General Report of last year I alluded to the growiii- partialitv for 
'S’t'lmtThfr“ *“ ehanow drainage; and I am now glad. rbe aK 
^ 5^ Ihe Jt*™ept ”n^ acknowledged rule, the latter 

mul*'fa™r“‘i!d T"*™ draining and subsoiling simultaneously is gaining 

acres have thus hep,-,™ become extensively practised ; several 

ores have thus been improved on the estates of the Earl Sf Dunraven, Mr. 
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" W. A. Rose, and Mr. W Goolcl, within the last few months, and many Land i,„pyGeeme,it. 
“ others are about to adopt the same system. — 

“ It may not be uninteresting to mention the names of some of the principal 
“ proprietors who have obtained loans in my district, and have expended, or 
“ arc expending, the same in a satisfactory manner, viz., Lord Clare, Lord 
“ Courtnay, Lord Monteagle, Lord Dunraven, Lord Miiskcrry, Lord Buckino- 
“ ham, Lord Cionourry, Lord Southwell, Sir Vere de Vere, Bart, Sir Davfd 
“ Roche, Bart, the Misses Gascoigne, William Monsell, M.P., Wyndhara 
” Goold, General Caulfield, Captain H. L. Jackson, Captain Dickson, E. J 
*' Cooper, P. W. Miles, Captain Thomas Bateson, Conyngham Ellis, Richard 
“ Ellis, George M. Maimsell, Rev. William Waller, R. Bateson, George Fos- 
bery, Charles C. Coote, William R. Saunders, &c. From these and many 
‘ more, I could adduce abundautproof of the satisfaction they experience from 
‘ the working of the Land Improvement Act, and the high value they set upon 
“ the means thus afforded them, of at once improving their lauds, encouragm°- 
“ industrial employment, and the introduction of task or piece work, whidi is 
“ now becoming nearly Universal. On this head I beg to introduce an extract 
from a letter received from Mr. Wyndham Goold some weeks since, who 
” has been giving a great deal of employment on his property : — 

“ ' I can show a great amount of work well done. I hear no complaints; 

“ ‘ at first there was some opposition to task-work, but a little firmness put an 
“ ‘ end to it, and the moral effect on the men has been admirable, Avheii they 
“ ‘ find that the work must be done, and must be well done ; tliey exert them- 
“ ‘ selves and improve daily as labourers. If 1 had plenty of money at coiu- 
“ ' mand I still would borrow under the Act, for the sake of cariying on my 
“ ‘ works according to the system of inspection which has been adopted.’ 

“ To particuralizc the numerous ad\’aiitages attendant on, and growing out 
“of this most popular Act, would perhaps occupy too much time; I shall 
“ therefore conclude with an expression of my belief, founded on much expe- 
“ rience, that there has not been any measure passed by the present Admiuis- 
“ tration, so obviously, decidedly, and deservedly acceptable to the agricultural 
“ population of this country as the Land Improvement Act.” 

Mr. James J. Poe, Inspector of Drainage for the county of Tipperary and County of 
part of King’s County, reports “ During the last year I have made preli- Kni'U 

“ minary examinations in 15 different cases in which new loans have been County.' 

“ applied for, and inspected 65 on which works have been in progress during 
“ the present year, though reducing considerably the estimates furnished by 
“some of the applicants, as well as recommending a smaller sum to be ad- 
vmiced for the improvement of the properties than has been applied for. I 
did not find it necessarv in any instance to suggest the withholding 



did not find it necessary in 
' the loan. 



of 



“ Generally speaking, the works have been well executed, cliiefiy under the 
“ direction of the applicants; but in some of the larger loans the works have 
“ been in charge of professional or semi-professional pei’sons, who are respon- 
“ sible to the proprietors for the proper execution of the works, and the correct 
“ expenditure of the money. 

“ In this district the expenditure has been nearly divided between main and 
“ thorough drainage, and the reclamation of moory gro\mds in connexion with 
“ both. I have endeavoured, as far as possible, to direct the attention of the 
“ applicants to the advantages of main drainage in the first instance, and also 
“ to enlist the co-operation of the adjacent proprietors likely to derive benefit 
“ from their contiguity to contemplated worlcs ; but in this respect my exertions 
“ have been only partially successful ; want of means has generally been the 
" excuse made by both the proprietor and occupier. 

“ The want of arterial drainage has long been felt in different parts of the 
“ district, and large tracts of land are lying almost waste in consequence of the 
“ obstructions arising very much from natural causes. Preliminary inspections 
“ under the direction of the Commissioners have been made in some in- 
“ stances ;• in others, the surveys and sections completed, estimates calculated, 
“ assents of proprietors obtained, but-the funds requisite to execute the works 
“ are wanting. 

“ The small loans to proprietors in this district (Nenah) have been pro- 
“ ductive of much benefit; they have generally been looked after by the appli- 

E 2 
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Zand J,nv>\iirnient. caiits tlieniselvcs, oTid the wovks havG been very well executed. lu the 
“ Newport district the works in progress on part of the estate of Mr. R. E. 
” Phillips deserve notice. He had been obliged to take up a large tract of 
“ mountain land from his tenants, within the last two years, which he found in 
” a most neglected and unprofitable condition; the low grounds saturated with 
“ -water, and the upper part, if not equally wet, as unprofitable, being -worn 
“ out by over croi-)ping, and the surface full of "weeds. 

“ Having procured a loan of 450/. under the Act, he commenced by opening- 
“ a farm-road through the property, followed by drainage of the lower part, 
“ and draining and clearing of the upper divisions. The result has been most 
“ successful ; three years ago the lands were comparatively valueless, last season 
“ they produced excellent crops of oats and Swedish turnips 5 employment was 
“ afforded to all persons remaining on the lands, as well as to many others 
“ resident in the neighbourhood. 

“ The works on the estate of Mr. William Ryan, near Newport, are also 
“ deserving of attention. His was one of the earliest cases reported on by me ; 
“ the lands w'ere very fiat, and suffered chiefly from imperfect main drainage, 
“ as well as from the surface-water remaining on them too long : both have 
“ been remedied in a very efficient manner, and in consequence the lands now 
“ yield good crops of every kind. 

“ In tlie Thurles district, the improvements under the Act on the estate of 
“ Mr. John Trant, are perhaps the most remarkable. They consist of the 
" reclamation of large portions of moor, commencing with deep main, and con- 
“ eluding with thorough draining and claying, on lands which three years ago 
" were not worth I5. per acre, and which were frequently covered with water ; 
“ very fine crops of com and turnips were produced last year. The blue-clay 
“ subsoil, raised from a depth of from 3 to 5 feet, and mixed with the surface, 
“ was the only manure used. 

“ In the neighbourhood of Nenagh, the works on Ballynaclough, the property 
“ of Mr. John Bayly, have been equally successful. In the Report of 1848, 
“ reference -was made to these improvements, wdiich have been continued daring 
“ the year 1849 with the best results. The works on the lands of Coumbeg, 
“ a mountain property belonging to Mr. R. U. Bayly, have also been very 
“ successful. 

“ Adjoining the King’s Comity, on a small property of Mr. Andrews, for 
“ which a loan of 200/. had been obtained, the results have been very satisfac- 
“ tory. His lands, which two years ago consisted of moor and swamp, are 
“ now growing turnips and rape, and one of the best oat crops seen in the iieigh- 
“ bourhood was cut on a part which has been the resort of wild-fowl. Nor 
have the advantages resulting from advances uader tlie A ct been confined to 
“ drainage alone ; subsoiling, aided by the subsequent application of lime, has 
“ produced very luxuriant crops of com on hilly and heathy land near Money- 
“ gall, in the King's County, which had been previously of very little value. 

“ In the neighbourhood of Borrisokane, some of the proprietors wlio have 
“ availed themselves of the advantages offered by this Act have been very large 
“ gainers by the reclamation and cultivation of the moors, which heretofore 
“ had been almost valueless, but which latterly have been brought within reach 
“ of improvement by the arterial drainage of the district.” 

In addition to those mentioned by Mr. Poe Avho have executed -n’orks under 
the Land Improvement Act in a very satisfactory manner, we may add the 
following ; Sir John C. Carden, Bart., Mr. Jol-m J. Willington, Mr. John 
Carden, Governors of the schools founded by Erasmus Smith, Colonel W. 
Palliser, Earl of Clare, Mr. John Bayly, Mr. Thomas G. Stoney, the Messrs. 
Kinahan, Mr. Caleb Going, Mr. W. A. Rose, &c. 

County of Mr. Arthur U. Roberts, Inspector of Drainage, employed in the county of 

atei 01 . 'Waterford, reports: — “ Since the passing of the Land Improvement Act there 

“ have been 54 loans granted in this county; of these, the works in 13 cases 
“ have been completed, in 30 cases they are in progress, in 7 the loans have been 
“ lately made and have not yet commenced, and in 4 cases the loans granted 
“ have been relinquished by the proprietors. 

“ The following is a Schedule showing the .quantity of ground which has 
“ been improved in this coimty by loans under this Act; it also shows how the 
“ land has been improved, together with the sum expended. 
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Improved Land 
Cropped in 1849. 


Improved Land 
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not Cropped 
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. Amouui Expended. 


A. R. P. 

2,78(3 0 0 


A. R. r. 

864 0 0 


A. R. r. 

1,543 0 0 


A. R. P. 

907 0 0 


5S6 0 0 


£. s. d. 

15,289 0 0 



“ In my report of Marcli last I stated that of 1,500 acres thorough drained, 

“ 1,200 aci'cs would be tilled this year. I now find that 1,543 acres of land 
“ improved under this Act have, in 1849, been cropped. I estimate that 1,000 
“ acres of this land were never before tilled, and the remaining 543 acres pro- 
“ duced but very scanty crops from their excessive wetness; these 1,543 acres 
“ have this year produced potatoes, wheat, oats, turnips, and mangel-wurzel, 

“ and from the reports which I have had from the overseers in charge of the 
“ works the produce has in general been good, and where the farmers have 
“ paid attention to the culture of these crops, they have been excellent. In the 
“ year 1850 I expect that nearly the whole of the 2,786 acres of land which 
“ have been thorough drained under this Act w’ill be in full cultivation. 

“ In the year 1849, in this county we have had 907 acres producing better 
“ pasture than they ever did before, and there are 536 acres of subsoiled land 
“ which have not yet been tilled now preparing for a crop. The entire amount 
“ expended, as near as I can calculate, up to the 1st of December, 1849, in this 
county, has been 15,289Z. ; but for this sum much w'ork has been done which 
“ does not appear in the Schedule. Old fences have been levelled, new fences 
“ have been l^uilt, some very substantial embankments have been made on the 
“ river Blackwater, and some excellent main drains have been formed ; a small 
“ quantity of land has also been limed. 

“ I estimate the increased value of the land thorough drained at Ss. per acre. 

“ The entire increased value of the land improved will therefore he 1,114/. 8s,, 

“ or nearly 8/. per cent, on the gross outlay. 

On Mrs. C. I. Osborne’s estates, in this county, 639 acres of land have been 
“ thorough drained, and 368 acres have been subsoiled. 

“ On Lord Stuart De Decie’s estate 400 acres have been thorough drained, 

" and 93 acres have been subsoiled. On a farm which Mr. Sherlock has taken 
“ up from his tenants, and is now managing himself, 195 acres have been di'ained, 

" and of this land, Avhich was never before cultivated, he has had this year 22 
acres under potatoes, 12 under turnips, and 14 under oats ; the laiid under 
“ potatoes produced 80 barrels per acre, that under oats produced an immense 
“ crop, 14 barrels of 14 stone each to the statute acre. 

“ In conclusion, I beg leave to observe that the labourers, having become 
“ trained, the work has everywhere been w’eil executed according to the plans 
“ and specifications; and the labourers have been enabled to eani fair wages, 

“ say lie?, per day, the average number daily employed during the year 1849 
“ being 1,000.” 

Mr. Charles Welland, Inspector of Drainage, employed in the eastern division County or Cork, 
of the county of Cork, reports: — “The loans made to lauded proprietors in 
“ this division of the county of Cork have not been so numerous as might have 
“ been expected from the spirit and enterprise of the majority of them. This 
“ reluctance to avail themselves of the benefits of the Act (which benefits are 
“ fully admitted by all jyarties who have any knowledge of its objects and pro- 
" visions) appears to arise from caution on the part of the landowners in regard 
“ to the danger of encumbering their properties with any additional liabilities 
“ during the present period of agricultural distress ; and although they readily 
“ admit the great benefits which have arisen from capital already expended, 

“ still, from the difficulty of procuring a suitable class of tenants capable of 
“ tilling the improved faims, on remunerative terms, or, indeed, on any terms, 

“ they deem it advisable to conti’act, at least for the present, their Land Im- 
“ provement works. In some few cases where loans under this Act have been 
“ applied for and granted, and partly expended, the operations have for the 
“ present been suspended, for the same reasons as have, in other cases, so paralyzed 
“ the energies of parties, as to prevent them from applying for loans; at the 
“ same time, every proprietor who has really put his shoulder to the work, and 
“ executed them with accuracy and judgment, has received an ample return 
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• for his expenditure, and in addition has given so much employment to the 
“ labouring class, that the poor’s rate has been sensibly diminished. 

In proof of the benefit which the county has derived from the operations 
“ of the Act, I beg to quote a few passages from letters upon this subject which 
I have received within the present month, from gentlemen of well-known 
“ agricultural skill and enterprise, resident in this district, and who have already 
“ expended considerable sums on Land lm])i ovement works. 

“ In a letter received from Dr. Richard Barter, of St. Anne’s Hill, Blarney, 
“ he states: — ‘I cannot speak too highly of the benefit I have derived from 
“ ‘the Land Lnprovement Act; and were it not for the depressed state of 
“ ‘ agi'iculture, increased local taxation, and diminished capital, this measure 
“ ‘ would regenerate tlie country. The tasli-work system of labour carried 
“ ‘on generally under the Act has been a great means of stimulating tlic cner- 
‘‘ ' gies of the labouring class, and has made them more self-dependent and 
industrious. As a means of diminisliiiig poor’s rate, I may mention that 
“ ‘ Clogliroe estate forms a principal ])ortioii of an electoral division, and that 
“ ‘ our poor’s rate is now only 2d. in the pound, all owing to the extensive em- 
‘ plovment I have been enabled to give by means of the loan of 1,500/. which 
“ ‘ has been made to me, 1,200/. of which has now been expended. The tenants 
" much pleased with the improvement on their farms. At 

" ‘ first it was very difficult to induce them to consent to have their land drained ; 

“ ‘ but now, that tliey see the effects, they arc all pressing me to do more! 

I ‘Excellent crops of turnips have been grown on the drained land, and the 
‘ ‘ crops ol corn are at least double what they have been hitherto. On some 
.< drained, but not broken up, the herbage has become so sweet 

that the farmers say, “Formerly I could not get my cattle to feed on this 
held ; now, I cannot keep them off it.’ ” 

« of Castlecook, writes “ The land drained has been 

» ^ Hybrid turnip, calculated to 

be 24 tons per acre, gi-owing in a bog, the grass of which was not previously 
worth more than Is. per acre. ^ 

» employment afforded to the labouring classes, the loan lias 

“ wSbouS ’’ families who u ould have been in the 

of Garrybankard, writes Before draining, tlie hmd 
» pf water, which rendered it cold and uii])roductivc, and the 

crops indifferent, and rarely saved till very late in the season; the spriiio- of 
continued only fora few mouths ; “the 
“ Sd in such a state that horses can work, where previously a man 

“ ^ ^ produce has been fully doubled, I might almost say 

“ aud the ground can be worked and prepared for the reception of a 

Ir ®®^son, instead of being late as heretofore.” ^ 

“ Longfield, of Castiemary, writes:—" I may say that almost 

“ tfnn^nf me under the Act were Worthless, and a great por- 

- 5 I had this year a very itiv croi of 

:: =:rS".= ““ K as :s 

"propnetovs themadves now take greater iiLrest in the worS a„d ^ 
better acquainted with the proper mode of conducting them • I have 
■; been also much pleased to observe the improvement inTe faborem 
the system of task-work, their increased steadiness and expertness in worl iiio- 

■■ drdnta”“subsS,? fr® “ “y 'Jistrirt, <^onsist of thorough 

;; in mosf'inTr^heet”S e“ ^rdtr^^^Sd te rfS^^ 

" beX rnlLTo^t’SfXSs I” 
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.. l^readth of subsoilins executed entirely by manual ■i-’"' •!“/> »»' 
“ labour, a an average cost of about 21. 10a per acre; this has ^eu S 
employment and has produced a greater effect than if horses and 
the subsoil plough had been employed. 

j attempt to enter into the detail of the extent of the laud 

drained, subsoilcd, and otherwise improved in my district, but I may state 
generally that excellent crops oi lurni-ps, oats, and in some cases wheat, have 
“ been raised from lands, tlie greater portion of which, were of little value pre- 
“ vious to their being drained. 

“ As a further proof of tlie efficient working of the Act in my district, I may 
mention tliat several proprietors have been induced from their experience of 
“ the benelits derived from tlie first, lo apply for second loans. I may also 
“ mention tliat it has come to my own knowledge, that the working farmers 
on_ some estates, seeing the advantages arising from thorough drainage on 
neighbouring properties, have req^uested their landlords to borrow money 
‘‘ under this Act, undertaking to pay the entire rent-charge. The principal 
piopiietore who have obtained loans, and 'who have executed their u-orks in 
” efficient manner are,— the Earl of Shannon, Mr. Henry Bennett, 

“ Gillman, Mr. W. J. O’Neill Daunt, Mr. J. Redmond Barry, Mr. 

“William R. Meade, Mr. Daniel Conner, Mr. Cornelius O’Callao-lian Mr 
“ Anthony Cliffe, Mr. James H. S, Barry, Mr. Jolm H. Wheadey, Mr. Richard 
“ Barter, and several other proprietors who have obtained small loans. 

“.We would observe that Mr. Meade’s district comprehends some of the 
' most distressed Dnions ol the southei’n counties, and among others, that of 
Skibbeveen ^ but eveu in this lamished region, the Land Improvement Act 
“ has worked most beneficially, both by the increase in the value of the land, 
resulting Irom draining and subsoiling, and by enabling the local proprietors 
to employ the people during a period ol unparalleled distress, when even 
“ the resident proprietors were unable to continue to employ their ordinary 
“ farm labourers, and the tenant farmers ceased to do so altogether.” 

Mr. Samuel M. Hussey, Inspector of Drainage for the Middle District of the County of Cor!,-, 
county of Cork, reports: — “ Since my last rei)ort in March, 1849, 1 find that Middle Disiriet. 
“ the feeling of the landed proprietors is not so favourable to the expenditure 
“ of much money under the J..and Improvement Act, as it was at the com- 
“ mencement ; this is to be attributed, partly to the inability of the fai-mer to 
“ take advantage of the improvements already effected, and partly that the 
“proprietor cannot at present diminish the poor’s-rate taxation by giving 
“ employment, owing to the large size of the electoral divisions; but it may be 
“ expected, that as soon as they have been reduced in the manner now pro- 
“ posed, an impetus will be given to the further working of the Land Improve- 
“ ment Act, particularly in those cases where an electoral division does not 
“ comprehend more than one or two estates. 

“ In regard to the benefit which has been derived from the outlay of money 
“ under the Act, I will give as an example the case of Sir George C. Colt- 
“ hurst, Bart.. A loan was obtained for draining and subsoiliug some wet 
“ clayey land in his demesne, which, previous to its being improved, did not 
“ afford a crop of 10 cwt. of hay per acre, and was totally unfit for turnips or 
“ wheat. When drained and subsoiled, at a cost of 51. 5s. 2d. per statute acre, 

“ a succession of crops of oats, turnips, and wheat was raised, which, including 
“ the cost of manure for the turnip crop, repaid the entire expenditure; the 
“ land was laid down in grass, and was increased in value, at least 10 per cent. 

“ Other similar examples might be cited in proof of the benefit which always 
“ follows subsoiling, and suitable tillage alter the completion of the thorough 
" draining ; but the truth of this position has been so generally admitted, that 
“ it is unnecessary to dwell on it further. 

“ Very extensive drainage operations have been undertaken in the uorth- 
“ west and middle districts of the county of Cork, the principal pi*oprietors 
“ being Sir George C. Colthurst, Bart, Mr. Nicholas P. Leader, Mr. Richard 
“ O. Aldworth, Mr. George Grehan, Sir, William W. Becher, Bart, Messrs. 

“ D. and J. L. Cronin,- Mr. Denis S. Lawlor, Viscount Lismore, Mr. Samuel P. 

“ Townsend, Mr. Timothy Hennessy, &c.” 

Mr. Robert Bell, Inspector ol' Drainage for the County of Kerry, repoi’ts County ofKerry. 

“ The works executed under the Land Improvement Act, during the past year. 
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“ have been chiefly confined to thorough draining, and fencing the lands 
“ drained ; the employment on the larger loans has not been so extensive during 
” the last 12 months in proportion to their amount, as on those where smaller 
“ sums were allocated, as the proprietors who took large loans, and employed 
“ a great number of hands at first, found that the expense oi following up the 
" after cultivation of the improved lands was likely to deprive tliem ol the 
“ means of repaying the interest falling due on their instalments; hence there 
“ has been a considerable decrease in the employment afforded in a few of the 
" larger loans, but in the smaller ones, from 1,000?. downwards, the Act with 
“ few exceptions, is working admirably, and has laid the foundation for the 
“ progressive improvement of the agriculture of the country, which is retarded 
“ so long as a wet acre of improvable land remains undrained. 

" On the estates of Mr. W. T. Crosbie, Mr. St. John T. Blacker, Mr. R. 
" Conway Hickson, Sir Edward, Denny, Mr. Leeson, and others, it has been the 
“ means of introducing agricultural stewards (principally Scotchmen), whose 
“ practical acq^iiaintance with improved farming, is of great utility at the 
“ present moment, as from their example, advice, and assistance, to the occu- 
“ piers of land, in the now transition state of the country, the best results are 
“ likely to follow ; indeed the farmers in many places, where they have means 
“ and encouragement, are already draining on their own account, from seeing 
“ the benefits arising from it, and have now a dislike to undrained land, and 
” wonder how they could have continued to till it in its wet state, and though 
“ previously averse to any innovation, would now gladly pay the interest on the 
“ money necessary to thorough drain their farms. 

The crops on the drained laud last harvest were everywhere most 
” abundant, and a single instance has not come under my notice where the pro* 
“ prietor or farmer has been disappointed in his expectations of the increased 
“ produce per acre ; but in most instances it has far exceeded the most sanguine 

expectations, and has not unfreq_ucntly repaid, in the first year, the total 
“ expenditure on the improvements ; the turnip crops especially on the land 
" drained are eveiywhere good, and the value of green crops is becoming each 
“ year more apparent to the farmers throughout Kerry. Reflecting on the 
“ extent of land improved under the Act during the past year, the aggregate 
“ number of labourers employed must have been considera,ble, and when it is 
" considered that in conseq^uence of the depression of the times, other work was 
“ rarely to be had, I have no doubt that were it not for the operations under 
" this Act, fully two-thirds of the men employed would have been driven to 
“ the alternative of the workhouse, which is at all times odious to the indus- 
“ trious man, however poor. 

“ The labourers have been almost universally employed by contract or task, 
“ and their average rate of wages for the past year is about 9id. per diem paid 
“ in money, the general rate of wages in the country by day’s-work is 8^ in 
“ summer and 7d. in winter, and by the farmers is mostly paid in meal or other 
“ provisions. 

The average increased value of the land drained is fully 8 per cent, on the 

outlay, but in many cases where it has been followed up by subsoiling, the 
“ increase more than doubles that amount. The advantages attending thorough 
“ drained land are that it can be worked and cropped at suitable seasons, the 
“ full effect of manuring is obtained, greater economy in labour can be observed, 

“ and suitable rotations entered into, the produce arrives at maturity at an 
‘‘ earlier period, and thereby the industrious farmer is enabled to pay his rent 
" punctually, which he could not be expected to do on wet land in the present 

state of things. 

“From the numerous instances which might be given of the increased 
“ benefits derived from thorough draining and fencing mountain land, I may 
“ mention the case of Mr. Edward Hussey, whose works are now approaching 
“ completion, as any one who has not passed over Connor Hill for the last two 
" years must be very much struck with the change in the lands of Kilmore ; the 
‘ grass that has sprung up on the bleak mountain side since the draining, 

‘ fencing, and top-dressing (without breaking up) the surface, is quite asto- 
' nishing ; and, strange to say, there is a lot of yearling heifers grazing there 
‘ now, which the proprietor has brought from his low land farms, on account 
* of the superior grass and shelter. .This is a great change, as a short time sinc6 
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“ this land was only able to maintain a few head of dry stock in the summer 
“ months. In a year or two I expect Mr. Hussey will be able to have a dairy 
“ of 80 to 100 cows on the same land which, before its improvement, would 
“ scarcely rear half that number of goats. 

“ I will conclude by mentioning a few of tlie proprietors whose estates have 
“ been already greatly improved by the expenditure upon them, viz., the Mar- 
“ quess of Lansdowne, the Earl of Listowel, Sir Edward Denny, Bart., Mr. 
“ William T. Crosbie, Mr. St. John T. Blacker, Mr. Robert C. Hickson, 
“ Mr. Robert Leeson, Mr. Stephen E. Collis, the Rev. Edward F. Day, 
“ Mr. George Gun, Mr. William Sandes, Mr. Edward Hussey, Mr. Thomas 
“ Sandes, Rev. Arthur B. Rowan, Colonel B. Drummond. Mr. James F. 
“ Bland, Mr. John Mahony, Mr. Thomas S. Dennis, Mr. Pliilip J. W. Miles, 
Mr. Rickard O’Connell, &c.” 



Concliision. 

In summing up the general information contained in the foregoing Reports 
of our Inspectors, it appears that, wherever a sufficient outfall can be obtained 
at a moderate cost, the deep system of thorough draining, in which, as already 
stated, the minor drains vary from 4 to 44 feet deep, and from 30 to 45 feet 
apart, has been generally adopted for works executed under the provisions of 
the Land Improvement Act *, that the drainages completed under that system 
have been found very efficient, and that few proprietors wish to return to the 
shallow system. 

There is likewise a general admission of the success which has attended the 
drainages effected under the Act, and that the direct improvement more than 
covers the annual rent-charge of 64 per cent, for 22 years, required by the Act 
in repayment of the principal and interest of each loan. Where any doubt has 
been expressed on this head, it is confined to drainages effected on wet, low- 
lying clayey lands, which have been suffered to continue in pasture; but in 
every instance in which such lauds, subsequent to draining, have been suhsoiled 
by the ^ade to the depth of 18 inches, the fertility of the soil has been so 
much improved by the perfect drainage in every part, by pulverisation, and by 
admission of air, that, when fairly manured, the cereal and green crops raised 
during the first three years, and frequently during the first two years, have 
been sufficient to repay the entire expenditure; and, at the same time, coarse 
wet pasture, which previously yielded only sour aquatic grasses, has been 
transformed into a deep and dry soil, capable of continuing to produce tillage 
crops of superior quality ; or, if laid down in pasture, of yielding excellent 
clover and other varieties of nourishing and succulent herbage. 

It is remarkable that such striking results should have been obtained in 
almost every county in Ireland, during a period when extensive farmers and 
leaseholders, hitherto considered wealthy, and who are in the occupation of 
extensive tracts of naturally fertile lands, have either surrendered them in 
despair, or are in process of laying them down in permanent pasture, in the 
expectation, that sheep or cattle feeding, will be more remunerative than tillage. 

No doubt we live in trying times, but the indolent mau, and particularly the 
indolent agiuculturist, must suffer before he bestirs himself ; and as the suffer- 
ing has already been ample, let us hope that the agriculturist will be enabled 
to overcome the difficulties by which he is surrounded, by the best aud most 
salutary of all methods, — his own exertion. He complains of low prices and 
deficient produce; let 1dm drain and subsoil by the spade, and the return will 
be doubled, and frequently quadrupled. He is deficient in capital ; a loan 
under the Land Improvement Act will provide it. He alleges he is borne 
down by rates, particularly the poor’s-rate; let him employ the people iu 
draining and subsoiling his land, and his rate w^ill be light. 

In fact, the provisions of the Land Improvement Act meet nearly every 
requirement necessary for the agricultural improvement of the country. We 
hear on all sides, that it is impossible to support the present pauper population, 
but it should be borne in mind that the people have become paupers from 
failure of employment ; and it is gratifying to know that where employment 
has been afforded them on useful works, their labour has been rendered pro- 
ductive ; and that when employed by task, as is universally the case in the Land 
Improvement as well as the arterial drainage, these quasi mendicants have 
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L(md Improvement, become industrious, skilful, and thankful labouvers ; and it is to be observed 
that, including the attendant main drainage, every acre drained and subsoiled 
gives full employment to about 160 labourers for one day. 



Public Buildings. PUBLIC BUILDINGS. 

Government Buildings in and near Dublin. 

The official residences, institutions, and public offices in charge of this Board, 
in and about Dublin, are generally in a good state of repair. Acting under 
your Lordships’ directions, offices have been rented and fitted up during the 
past year for tlie Encumbered Estates Commissioners. The estimate for 
executing the necessary works for this object has been submitted to your 
Lordships. 

The new Roman Catholic Chapel at the Royal Flibernian Military School 
Ims been completed. The subject of providing additional accommodation at 
this institution, so as to allow of tire beds in the dormitories being separated by 
greater intervals, has been brouglit under the consideration of the governors ; 
and we have during the pastyear incurred some expense in providing additional 
ventilation for these rooms. ^\e understand your Lordships have ajiproved of 
additional buildings being erected to increase the school-room accommodation. 
New an-angemeuts are req^uired for washing and bath rooms, for which we have 
made provision in this year’s estimate. 

The new convict prison (designated Mountjoy Prison) is so far completed as 
to ^low of three wings being occupied, giving accommodation for 391 convicts, 
and the whole will, it is expected, be finished in a few weeks, and be capable 
of contaming 502 convicts. By taking advantage of an airy basement to one of 
the -wings, additional accommodation can be given for 28 convicts, at a small 
extra expenditure. 

The contactors have finished the works of the Central Criminal Lunatic 
Asylum at Dundrum ; and the different fittings for the washing, culinary, and 
other purposes have been put in. It is expected that the buildings will be 
ready for occupation in about two months from this date. 

T Lordships sanction, additions have been commenced to the Kino*’s 

Inns building, to afford increased accommodation required for the office of the 
Ke^strar of Deeds, and every exertion will be used to complete them at the 

earnpj?t ni^TinH ^ 



Quern’s Colleges: — Act 8 and 9 Vic., ck. 66. 

,b =0 completed by 

SfdTi* for ‘he admission of 

rti^ente m that month. The works contracted for at each of them are now 
Mmpleted, With the exception of the entrance tower to Galway College The 

f, more time to 

than could have been wished, but until the professors were on 
supermtend what was required to be done, the works 
weS have be “ progress. It is satisfactory to he able to state that the 
^ “d m a substantial and creditable manner, 

the vSTs contracts were entered into and when 

SdSwav accommodation at Cork 

“ inSuSu*^ tT professors of anatomy to carry on their courses 

£bt;Sro ;rr“LS^”.“* dissecting-roLs at 

Maynooth Colhge .-—8 and 9 Viet, ck 5. 

be r*" “"’5' completed, and will, we expect, 

DC ready tor occupation early m the ensuing summer The existinv colleue 
buildings have been repaired and improved, the expense beia<rTSed froS 
the sum annually vote4 by Parliament for th^ purpose. ° ^ 
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Lunatic Asylums. 

In our last Annual Report we laid before your Lordships a schedule of the 
different district lunatic asylums which we had received orders to erect from 
the Lord Lieutenant in Council, as well as those to which additions were to be 
made. Those asylums were — 

Cork. Kilkenny. 

Sligo. Mullingar. 

Killarney. Dublin. 

Omagh. Ballinasloe. 

In all of those cases, except Mullingar (where they will be shortly com- 
menced), the works are in progress, and in some of them are considerably 
advanced. The orders of the Lord Lieutenant in Council, by which we were 
instructed to erect these buildings, also conveyed directions for the purchase of 
a certain q^uantity of land for each. The following schedule shows the quan- 
tity taken and the cost. The purchases were made by inquisition, under the 
Lunatic Asylum Act. 





M - 


QuRntity, 


Amount of 








in Suuue Acres. 


Purchase-money, 








A. R. P. 


£. s. d. 






Cork .... 


57 1 30 


10,075 16 9 






Sligo .... 


30 0 0 


1,155 12 0 






Killoniey . 


30 0 32i 


1,590 1 3 






Omagh . . 


30 0 0 


1,126 0 0 






Kilkenny • • - 


25 0 0 


1,809 6 1 






Mullingar . 


30 0 11 


1,690 5 0 






Limerick . 


15 0 0 


3,506 4 8 






Ballinasloe 


20 0 0 


680 7 6 






Belfast 


12 3 19 


4,017 14 2 





Customs' Buildings. 

The condition of a great number of the coast-guard stations and custom- 
houses round Ireland has been much improved by the various works which 
have been effected thereon, during the lost year, by this Department, acting in 
concert with the Commissioners of Customs ; the number of these buildings 
repaired being 38, and the cost 3,889Z. 12s. 5c?. 

Constabulary Buildings. 

Your Lordships have decided (as communicated in Sir Charles Trevelyan’s 
letter of 13th February, 1850,) that we should in future take chai’ge of the 
execution of works of repairs and alterations to the constabulary buildings, on 
the plans and estimates for saihe being previously approved by your Lordships, 
instead of merely advising the Constabulary Department on the subject. No 
works under the new arrangement have as yet been called for. 



ROADS. 

Our last Annual Report contained a statement in detail of the several roads, 
and the Acts by which they have been placed under the management of this 
Board. 

The roads continue to he maintained in a most efficient state of repair, and 
at a moderate cost. 

The annexed table shows the expenditure from the year 1842 to 1849, 
inclusive: — 



PuUic Buildings. 



Hoads. 
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Roads, 



Roads and Bridges, 6 Geo. IV., cap. 101. 

Statrment showing the Cost of the Roads maintained under the Boai-d for the Years 1842 to 1849. 




Grant Roads, 1 and 2 Wm. IV., cap. 33. 

Statement showing the Cost of the Roads maintained under the Board for the Years 1842 (o 1849. 




The foregoing statement includes not only the cost of maintaining the surface 
of the road in perfect order, but also masonry of every description — bridges, 
gullets, retaining walls, &c., — as •well as the cost of superintendents and pay- 
masters. 

The grand jury of the county of Donegal applied at the last summer assizes 
to have the management of the roads heretofore maintained by this Board in 
that county transferred to them. Steps have been taken, in accordance -with 
this application, to hand over these roads to the grand jury (under 15th section 
of the 2 and 3 Viet., c. 50), at spring assizes next. 

Post Roads : — Act 6 and 7 Will. IV., cap. 116. 

This class consists of the roads on -which, between the periods of the spring 
and summer, or summer and spring assizes, either from not having been placed 
under contract by the counties, the failure of contractors, or sudden accidents, 
delay has been caused to the conveyance of Her Majesty’s mails. 

In these cases, on the application of the Postmaster-General, under the 
61st section of the Act 6 and 7 Will. IV., cap. 116, the necessary repairs or 
restorations have been executed on 29 roads during the year. 

In such cases it is the custom of the Board to execute the worlcs under the 
superintendence of the County Surveyor, in strict conformity vuth the practice 
of the county, by -which the expense is repaid at the next assizes. 

Completion of Relief Roads, 12 Viet, cap. 51. 

The Legislature, by the Act 12 Viet., cap. 51, provided means for the 
completion of the roads which had been left unfinished at the close of the 
relief operations in 1847- The funds were to be provided by re-issues to the 
counties, from the sums repaid by them at the successive assizes, the repaymeut 
of these second advances being secured by county presentments, in conformity 
with the provisions of the Act 2 and 3 Will. IV., cap. 32, and subsequent Acts, 
by which the ordinary loans of the Board are governed. 

Undp these powers, together with those of the 12 Viet., cap. 1. which 
authorized the counties to borrow money from pri-vate parties on the security 
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of their presentments, many of the relief roads have been completed. The sums 
xe-advanced. with your Lordships’ sanction, have amounted to 22,627?. 18s. IcZ., 
and the number of road works which have been presented for has been 179 in 
the following counties, viz. : — 



Antrim, 

Cork City, 
Clare, 

King’s County, 
Limerick, 
Limerick City, 
Longford, 



Louth, 

Meath, 

Queen’s County, 
Sligo, 

Westmeath, 
Wexford, and 
Wicklow. 



DRAINAGE. 

With Improvement of Navigation and Water-power, under the Acts 5 and 6 
Viet, 0 . 89, 8 and 9 Viet, c. 69, 9 Viet, c. 4, and 10 and 11 Viet, o. 79. 

We are happy to be enabled to report that, taking the extensive operations 
under these Acts as a whole, considerable progress was made during the last 
year, and a great amount of reproductive employment afforded in many parts 
of Ireland where, from destitution and the heavy pressure of relief rates for 
non-productive purposes, it was of paramount importance that measures com- 
bining so many advantages as those afforded by arterial drainage, should be 
vigorously prosecuted. „ , , . 

In the early part of the year, and almost to the middle of the working season 
in June, the funds at the Board’s disposal were so limited that, except m tew 
districts, but little work was done ; the greater portion of the Boards stall oJ 
working officere had been disbanded, and many of the injmious consequences 
arising from the suspension of water-works, detailed in our last Annual Kepoit, 

’*^Hovirevei-, by your Lordships' Minute of 26th May, 1849, funds to the 
amount of between 270,0001. and 280,0001. were, under certain restrictions, 
placed at the Board’s disposal for this service; and although m very many 
ktricts the loss of the earliest and best part of the wortag season smtable lor 
such measures, and the concurrent loss of the services of the necessary 
in making preparations for work, could not he redeemed, yet viewed m ine 
negate® idL little more than the work of half a season, the Board, mded 
by thi strenuous, skilful, and now well-trained energies of their several officers 
in this Department, were enabled to afford an amount 

execute an amount of work but little short of the greatest m any pievious 

^"’xhis wUl be seen, and a brief summary of the whole progress under this 
code of laws afforded, in the following comparative statement of the 
of expenditure, employment, meemred excavation, and land draiimd, irom tne 
month of August, 1842, when the Royal Assent was given to the Drainage Act 
5 and 6 Viet., c. 89. up to 31st December. 1849. 



JDramaytf. 



As TO Expenditure. 





1S42 


JSi3 


1S14 


1645 


1840 


1S4T 1 


1648 


1849 


Total. 




£. ». d. 


£. ». d. 


£. t. d. 


£. a. d. 


£. .. d. 


£. 1. d. 


£. 4. d. 


£. d. 




Total Expenditure 
for Preliminary 
Expeneea. Works, 
Interest on Bor- 
rowed Money, and 
all other purposes 


207 8 6 


S6S 18 7 


10,798 7 7 


19,633 16 1 


i 

1 

98,869 19 8 


289,483 0 3 


209,504 3 6 


228,163 1 11 


857,225 16 I 



Deducting from tbe above total the sum of 23,373?. Is. 5d., 
of preliminary expenses in districts not commenced, 
tools transferred to . other services, the net total m 

works have been commenced, or final notices issued, is 833,862(. 14s. 80. 
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As TO Employment. 



. 


1643 


, 1S43 


1644 


1645 


1810 i 


184T 


1848 1 


1840 


Told. 


Numbera equivalentto 
the Labuur of Mea 
for one Day . . 




-_-J 


70,491 


145,856 ^ 


301,765 


3,436,593 


2,231,965 1 


1,143,035 


9,935,727 



The masimmu number of Men per Diem, fnlciiig (ho average for a MonOi, was fur the Year i 1848 ! iz’ooo 

ll84U . . 17,500 



As TO Quantity of Excavation. 



Quantify of Rock and 
Earih-work, exclu- 
sive of Slopiu:; 
Bailies and IVuiks 
of Repair by Day 
Labour, &c., not ad- 
milting of meabure- 



1843 


1843 


1S44 


IS'lS 


1810 


1847 


XS48 


1849 


Total. 






Cub. VUs 


Cub. Yds 


Cub. Yds. 


Cub. Yds. 


Cub. Yds. 


Cub. Yds. 


Cub. Yds. 






222,333 


403,241 


3,075,133 


8.088,571 


3,848,716 


3,664,513 


21,307,527 



Extent of Land Drained or Improved up to January 1, 1850. 

In districts completed or nearly completed . . . . 35 821 

In districts in which the •p'orks are only partially executed, 
hut whereby relief has been already given to extensive 
tracts of land, not including those partially relieved . 66,064 



T» A X. .. X.-, .... 101,885 

Ueauct quantity of land relieved up to January 1, 1849 80,687 

Leaving quantify for year 1849 . . . .21,198 

Annual Report (the Seventeenth) for Parliament, 
the Board, finding that the panic arising from the depreciation in the value of 
land and agricultural produce-the results of the late famine-the wanl of Lf- 
I""!? “■ works— and various other causes over which the 

mStakes “Stances no control-had produced misapprehensions and 

tanortant m ^ ""Sards this branch of their Lty and most 

important measure oi improvement for Ireland, deemed it essential for the 

laws anrthe 00110 ^™!“^ > ™der this code of 

anYlTpr ? J n ' “ “I’P^ared to them it was intended by Pai-liament 

and Her Majesty s Government should be carried mto effect. 

...f- “f statements, the Board rely for a iustifl- 

oidties:„d|:e^^^^^ 

of makuig themselves acquainted with the explanations afforded ?t doe^no? 

ReMi-b mnv 1 operations, and enumerated in the several Enviueers’ 

setVrS Se^'nnnuSX-?^ " 

anfopStl^t "U o” "-P-ience 

“towrds'fbl “d ‘essential step 

■ naS agriculture, water-power, and 

vartoctr f of “any parts of Ireland ; as without them 

and often fruit/n}'™ *’"™ centuries, uncultivated wastes, 

o“th:t“gIh jSngr^Try”' ^ di“a?e 
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2ail. Tliat operations involving so many conflicting interests, and 
retiuiring general powers ill every stage, can seldom be effected 
by private enterprise, or the exertions of individuals, however 
^vell disposed. 

3rd. That a large proportion of the works undertaken since 1845, have 
been entered upon under all the disadvantages of the time, to a 
great extent as reproductive measures of relief by employment; 
and for tliis reason, and the injurious results of suspension during 
the working seasons for want of funds, have cost more than they 
otherwise would in ordinary circumstances. 

4tli. That nevertheless, unlike many measures of relief, these mea- 
sures, with very lew exceptions, if we refer to the increase of 
rental value, and almost without cxcejjtion if we refer to the 
increase of productiveness, have alforded as far as completed, and 
wc have every reason to believe will afford, the means for 
directly repaying their own cost : and, 

5th. That the benefits are not to be estimated by the direct pecuniary 
return alone; for the collateral advantages obtained by creating 
a disciplined and skilled labour in the country, a well-organized 
system oi‘ task-work and payment in money-wages, with the 
preservation of the peace, the relief from taxation for non-pro- 
ductive purposes, and the improvement of the health of the 
country vi'hich have been experienced as results of the operations, 
would render them of great value in any country, hut of par- 
ticular importance and social interest in Ireland. 



Progress of Works in 1849. 

In the Minute of your Lordships already referred to, dated the 25th of May, 
1849, allocating a sum of 269,957/- to this service for the year, it is stated that 
your Lordships had under consideration “the mode in which those funds may 
“ be employed to the greatest public advantage in the present circumstances 
“ of Ireland, both as regards the relief of destitution in the distressed parts of 
“ the country, and also in furtherance of works of great benefit in their 
“respective neighbourhoods.” And your Lordships further state that, “The 
“ districts in which the greatest distress prevails, and which therefore require 
“ that a preference should be given to them in the appropriation of any funds 
“ at their Lordships’ disposal, are as follow : — 



“ Mayo. 

“ Galway. 

“ Sligo. 

“ Roscommon. 
“ Leitrim. 

“ Clare. 

“ Limerick. 

“ Kerry. 



“ The western baronies of 
“ Cork, 

“ and portions of 
“ Cavan, 

“ Longford, 

“ Westmeath, 

“ King’s County, and 
“ Tipperary.” 



To the works commenced or ready for commencement, your Lordships 
allocated, pursuant to an approximate estimate of this Board, sums not exceed- 
ing 162,322/, and 70,430/ under certain restrictions; but as regarded the 
drainage measures in those parfs of Ireland not included in distressed districts 
' as above defined, your Lordships were pleased to state that — 

“ My Lords will be prepared to sanction loans from the public in the course 
“ of this year, of equal amoimt to any sums which the pai’ties interested in 
“ these drainage works may lend, or which may be procured on loan from 
“ private parties for the purpose of carrying them on.” 

And your Lordships concluded this subject by intimating your wish, that it 
“ be distinctly understood that they do not hereby pledge themselves to any 
“ further advances in any subsequent year for the further execution of these 
“ works; and they desire that an intimation to this effect may be conveyed to 
“ all parties applying for or receiving any loan for this class of works.” 

Immediate measures were taken, on the receipt of these ipstructipns, to 
collect together again the engineers and other persons employed to manage 
the works ; the plans were arranged ; and during the month -pf June the works 
•were vigorously recommenced in as many of the districts as the preparations 
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See Appendix H 
No. 1. 



could be matured for, especially in the so-defined distressed parts of Ireland, 
where, under the Minute referred to, no cause of delay originated in a want ol 
funds. Even in those counties, however, the plans and detailed surveys could 
not be matured in sufficient time before the autumnal floods; and some few 
cases authorized by your Lordships were not commenced, whilst in some others, 
owing to the apathy or unwillingness of a majority of the proprietors to furnish 
their second assents, the works could not be proceeded with, although the funds 
were available. 

But in those parts of the country designated as non-distressed, and especially 
in districts bordering on the distressed, and which in point of fact the expe- 
rience of the year has shown to be in neaidy as bad a condition as regarded 
furnishing of funds, the delay and difficulty in procuring from any source private 
funds to give these districts the benefit of that part of your Lordships’ Minute 
last quoted were so great, that the whole season was lost as regarded many 
districts, and with highly detrimental results ; whilst m others, private funds 
which were advanced came at too late a period to be of much utility. To this 
general statement there were some few exceptions ; where, under vei*y great 
difficulties, spirited exertions were made by individuals (as in the Burreu, Bal- 
lyteigue, and other districts), in some cases, we believe, borrowing the money 
on their own personal responsibility to lend it to this Board, rather than suffer 
the injurious consequences which a total suspension of the works would entail. 
Still these were exceptional cases ; and we have generally experienced that 
the very same causes which rendered a general Drainage Act necessary, 
namely, the want of co-operation between a great number of parties unequally 
intereked in, and many of whom are, from want of knowledge, confidence, or 
pecuniary means, apathetic about a comirmi olyect, however ultimately beneficial 
on the whole, serve to mar the operation of any general rule like that under 
consideration ; and recon(;ile men who, in cases more directly affecting their 
individual interests, would be energetic and industrious, to console themselves 
for any personal remissness by censuring the Public Board, whose great duty 
is not to provide funds, but to administer the laws and execute the works. 

The foregoing is perhaps a natural consequence which would he found to 
arise under similar circumstances in any country ; aud the Board only now 
refer to it so fully as the result of their experience, to show that if the general 
utility and necessity of arterial drainage be as fully admitted as they appear to 
impartial observers to deserve, it might be desirable to devise measures whereby 
private loans, when advanced, should be made generally available with any 
public monies that maybe lent for works in all such districte as your Lordships 
shall approve. 

During the last few months, probably in consequence of the high price of 
the public funds and general state of the money market, private loans for 
drainage measures have been much more freely offered than heretofore, but 
frequently by parties having no direct interest in the drainage of any particular 
district, and who simply look to it as a profitable investment for capital, and 
consequently offer their loans for districts in certain counties which for dif- 
ferent reasons they are disposed to consider preferable ; thus, however, ren- 
dering more difficult, the Boards satisfactorily carrying out any general rule, 
such as that under consideration, with equitable advantage to all the district 
measures in operation. In one case, that of Lough Erne, in which the pre- 
liminary proceedings are not yet complete, the Board have lately received an 
offer of a loan of 20.000Z. from one of the proprietors (Lord Erne), but which, 
from the non-completion of the preliminaries, they cannot yet accept. 

From the foregoing statement, with reference to the funds at the Board’s 
disposal, it will, as might be anticipated, be found in the usual detailed sche- 
dule of works in progress, and extracts from the reports of the district engi- 
neers contained in the Appendix, that the greatest portion of the progress 
during last year was in tlie works of districts in the distressed counties enume- 
rated, whilst in many districts in other parts of Ireland no works were executed, 
and generally in the non-distressed districts, owing to the late period at which 
funds did from time to time become available, and the uncertainty as to their 
amount, the progress has been but small. 

This is perhaps the more to be regretted as, independently of the injury and 
increased expense caused by suspension of the unfinished works, the owners aud 
farmers of land in those portions of the country not completely prostrated by 
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destitution, though unahle perhaps to afford or procure funds for the progress 
of the works, are more ready to make an effort to cultivate, reclaim, or make 
use of the drained lands than those in the distressed counties, and consequently 
would by such means not only tend to prevent the spread of destitution, but 
regarding it as a mere money question, would so much the sooner bring the 
lands drained into a state capable of repaying the expense of the works from 
their improved value. 

In the distressed counties the works were carried on vigorously except in 
six districts, where the works were suspended for want of second assents to 
wliich we shall hereafter refer; and were nOt commenced in two new districts, 
for which funds were available, in consequence of the necessity for carefully 
revising the plans and designs before acting on those made in the summary 
way prescribed by the Act 9 Viet., cap. 4. la the non-distressed parts of the 
country the works were suspended for the whole year, or nearly so, in twelve 
districts for want of funds, and in eight districts for want of second assents. 

The progress made in the works generally will be found detailed in the 
copious extracte given in the Appendix I'rom the Annual Reports of the Engineers, 
and amongst them will be found abundant evidence of the injuries to adjacent 
lands and properties, and to the unfinished works themselves arising from the 
suspension of the works, whetlier from want of funds, second assents, or any 
other cause, as in the case of the Castlebernard district, reported on by Mr. 
Fraser (see Appendix, page 164) ; the Ballinhassig and Youghal, County Cork, 
by Mr. King, and many others, to some of which we shall have occasion again 
to refer ; whilst the benefits of an opposite course where sufficient funds have 
been provided, and the Board have been enabled steadily to proceed with the 
works without interruption, are shown in the Reports of Mr. Ottley with 
reference to GleuarrifF, in the county of Antrim; Mr. Klasen, as to the 
Ballinahown, in the coimty of Westmeath ; Derryholmes, King’s County, and 
other districts ; and Mr. Latimer, as to that of the Burren, in the county of 
Caidow. 

Superadded to these injuries from suspension of works is the increase of the 
debt on the district arising from the increase of interest on borrowed monies 
which is periodically added to the principal monies expended, and becomes 
chargeable as principal upon the district. This interest is charged, for Govern- 
ment loans, at the rate of 4 per cent., and for private loans at 5 per cent. 

Though in all measures undertaken by either public or private bodies or 
individuals, this item should enter into calculation in counting the cost ; per- 
haps in no other Public Works does it come so directly into account. It 
appeal’s to this Board quite right that it should do so, and that no other equally 
just and practicable course could be devised consistent with the prescribed 
system of obtaining funds. Nor under any ordinary circumstances and 
regular provision of funds would any serious evil result from it; but this 
view of the case is not always understood or appreciated by others; and, at all 
events, it renders it absolutely necessary in order to avoid any undue increase 
of debt, that every cause which militates against the completion of works, and 
making the final award should be removed ; and it is for this reason that the 
Board, in their Annual Reports, have so often called attention to any causes of 
delay which it appeared to them might with justice be remedied by legis- 
lation. 

Amongst these perhaps the next ia importance or injunous effect to the want 
of funds is the want of the second assents of proprietors to enable the Board to 
complete the works commenced for relief under the summary proceedings of 
the Act 9 Viet., c. 4, and its amendments. To this subject the Board have very 
fully referred in their two last Annual Reports, and in addition to the following 
extracts from the reports of their engineers and others contained in the 
Appendix, it may now he only necessary to repeat that the objects of the law 
are distinctly defeated by that want of co-operation which, let it arise from 
what cause or combination of untoward circumstances it may, retards or pre- 
vents the fui’uishing of the second assebts, and consequently adds to the debt 
on the district and the active injury to the works ; whilst, as so fully explained 
in our last Annual Report, pa^e 35, we feel hoimd, in order to avoid a plain 

act of injustice, to postpone the making of a final award. , . 

The want of co-operation is frequently traceable to the properties of non- 
resident proprietors, or those of minors and others in the custody X)f the Court 
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of Chancery, in both of which classes of cases there is almost necessarily an 
inertness in the management, or so much trouble in procuring the necessary 
compliance with the forms of law, that the completion of these Ibrms is but 
too frequently neglected. To make the final award in the incomplete state of 
the works, either by charging the whole expenditure on the whole district, -when 
only a portion has derived the full benefit, or only on the part of the district 
benefited by works constructed on a scale to suit the whole district, would, as 
we explained in our last Report, l^e not only unjust to such of the proprietors 
as have given their second assents, but to the inheritance, mortgagees, minuitants, 
or other incumbrancers on the \vhole lands of the district over ^vhose claims the 
drainage charge has indeed a priority, but apriority which was clearly given on 
the equitable principle of benefit conferred by completed works, and the charge 
fairly apportioned on each property according to the real increase in the value 
conferred on it. 

In one case, that of the Kilcock District, County Meath, wdiere the works 
were more nearly complete than in tlie others which have been suspended, wo 
did proceed to make an award ; but upon holding tlie necessary meeting such 
strong objections w^ere urged to imposing the charge for unfinished works, and 
upon our explanation of the cause arising from the neglect of parties to assent, 
and the- injustice they thereby did to themselves and property, coupled with the 
freely admitted benefit derived when the works were complete, the sense of the 
meeting operated on those whose omission or refusal to give second assents had 
heretofore stopped the works, and they solicited to be allowed to correct their 
error by furnishing their assents, upon our consenting to postpone the making 
final of the award until the works were completed. This we lelt bound to do, 
and the works are now being satisfactorily finished. 

In several other districts where funds were available, the works after having 
been delayed for a year or more, notwithstanding frequent explanations and 
applications from this Board, have been resumed, a sufficient number of parties 
having at length given their second assents, and enabled the worlis to proceed, 
but with the added expense caused by increase of interest and iujuiy to the 
works, for all the consequences of which it is nevertheless too much the habit 
to hold this Board responsible; although the ultimate result in these oases 
proves that it was not decided opposition to the measure so much as prociusti- 
nation, or that want of co-operation which miglit naturally be expected to exist 
amongst a number of persons unequally interested, as before explained in a 
common object, the accomplisliment of which would involve expense at a time 
01 great depression in pecuniaiy matters. 

In the following extract from the annual report of one of our engineers a 
sti'ong instance is afforded of the various motives by w’hich this want of co- 
operation IS promoted, in reference to a district in which the worlis were sus- 
pended for ivant of assents, although the funds were available. 

« source of delay in the prosecution of the worlds, arises from 

the difficulty of obtaining the assents of the proprietors a second time ere the 
improvements can be proceeded with beyond a certain expenditure viz. 3^ 
per acre oil the lands to be drained, — works commenced mider the ' Pro- 
visions for Nummary Proceedings’ (Act 9 Vie., c. 4), being liable to this 
“ fn f? the working of this restrictive clause is presented 

“ L « expenditure on the drain^e district having approached 

the per acre, a Supplemental Keport was published early last summer 
mdei the instructions ot the Board, setting forth the amount then expended’ 
requu-ed for completing the works, &c. It was issued to the prol 
'■ furnish their 'second assents with as 

little delay as practicable, in order to proceed with the works, the Govern- 
mrat having supplied funds for the purpose. 

» assents were given under the impression that the improvements 

“ somewhat over 51 . per acre, as stated in the original Report A 

■ the SoS having been subsequently made, and all the® circumstences of 
« St , " * moie accurately ascertained, it was found that although the original 
“ SnStld exceeded, yet from the increased quantity® of land to be 

“ mentioned ’ proprietors, in the Supplemental Report 

" even*^ore'rtedil * ™ oonsequently expected the second assents would^ be 
even more readily given than the first. The contrary, however, was the case ; 
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“ a majority not having been obtained witli much trouble until the latter end of 
“ September, 1849, when the season for working advantageously was over. 

“Some of the proprietors were under the impression, that unless the second 
“ assents were given the expenditure incurred could not be recovered, and that 
“ they would have the benefit of the improvements, as far as they extended, 
“for nothing. One of these gentlemen had raised two valuable crops off 
“ the lands drained, which previously were little better than a swamp, and 
“ totally incapable of cultivation. Others urged, that the lands already im- 
" proved, whatever the expenditure might have been, could not, if the second 
“ assents were withheld, be legally charged witli more than 3Z. per acre. A 
“ third party, whose lands lay in the upper part of the district, declined to 
“ assent, on the grounds that they could drain their lands at less expense them- 
“ selves than in connexion with the rest of the district ; and no doubt they 
“ could, now that an outlet is given them by the main duct or channel which 
“ has Ijcen opened up to near the properties, and towards the expense of opening 
“ which it is clear they should contribute. Many other parties urged no 
“ objections, but nevertheless withheld their assents. 

“ Of course these delays are primarily injurious to the proprietors and par- 
“ ties interested themselves,* but they are also prejudicial to the character of 
“ the works, and in every sense it would be desirable to have the cai^es of them 
“ removed, if possible.” 

In many important districts the works last year rpere wholly suspended from 
the want of second assents, and we fear that a similar cause will, during the 
present season produce a like result, and seeing the mischief consequent upon 
the unfinished state of the works, we have thus fully adverted to it both for the 
purposes of explanation and as an evil requiring the application of some 
suitable remedy. 

County Bridges. 

Another cause of delay and consequent expense to the districts is, the omis- 
sion or unwillingness of grand juries in many cases to present for repaying the 
cost of altering or rebuilding the public bridges, which were found insuiScient 
in waterway to suit the drainage of the country. To this subject also we have 
fully adverted in our last Report, and we have only now to state that the same 
cause continues to operate injuriously, and, as we conceive, unjustly, in post- 
poning the completion of awards. 

As an example of what slight causes may thus retard us for a year or more, 
Mr. Barry, district engineer in the county of Mayo, states, in his Annual 
Report, — 

“ The county bridges for tlie district of Broadlough, Mullawn, Cuilmore, 
“ Camcloon, Tawnawoggaun, and Curraunboy, were brought before the grand 
“ jury at the last spring assizes ; but the presentments were not made, as the 
“ secretary of the grand jury stated he did not receive a copy of the original 
“ declaration, which had been transmitted to him through the post, though all 
“ the other formalities, such as posting, publishing, &c., were proved. Last 
“ summer assizes they were again brought before the grand jury, but the judge 
“ decided not to have them placed on the county, simply because a copy of 
“ each declaration had not been posted on the church door, although the grand 
“ jury had never appointed any distinct places for posting notices in the county 

Mayo.” 

The Board submit that it is contrary to the whole principle of the Acts, that 
any one of the parties or bodies liable to repay the cost of the works should be 
thus enabled either to postpone payment, or, as was intimated by a judge on 
the occasion of a traverse in another case, to be the judges in their own cause ; 
and it appears to be more especially unjust as regards a public work, “ tbe 
County Bridge,” which, from its insufficiency of waterway, is, in fact, consti- 
tuted a nuisance belonging to the public of the county, and retained not only 
to the injury of private property, but to the manifest injury of the county itself, 
hi lessening the area or value of taxable lauds, and in injui’ing the healthfulness 
of the country and its climate, as regarded the ripening of crops, a result 
which unquestionably arises from the accumulations of fogs and damp from 
sheets of water and large tracts of marsh or undrained lands. 

We submit that the counties should pay for these works as the proprietors 
pay for those peculiar to drainage ; millers for those peculiar to water power. 
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and the public for those peculiar to navigation, namely, under the conditions 
of the final award which should alike affect all parties liable, and not allow 
one party to shift the liability to another ; and imder such an arrangement it 
might be settled that in any necessary cases the repayment might be made by 
annual instalments by the county, in the same way as in the cases of 
navigation. 

Coat of the Works. 

In our several Annual Reports full and explicit statements of the cost of the 
works have been given, and in the two last, the 16th and 17th, the causes of 
excess of expenditure over original estimates are so fully explained, that we do 
not feel we can add anything thereto. Notwithstanding these excesses, it was, 
however, stated, in the Board’s last Annual Report, p. 38, that “ they have a 
“ confident hope that if the works commenced can be finished without further 
“ delay, it will be found that, notwithstanding the embarrassing circumstances 
'' under which they were conducted, and the many causes of increased expendi- 
“ ture which existed, and over which the Board had no control, no public 
“ works of the same class have been ever brought in these countries, to a suc- 
“ cessful conclusion at so moderate a rate of expenditure.” 

This is quite capable of proof from the information annually furnished by 
us to Parliament, and the totals of which are brought forward into this Report. 

Notwithstanding that the greatest proportion of the works were conducted 
as measures of relief for destitution during the famine, — that they are situate in 
various localities remote from each other, — that they were suspended for want 
of funds in the summer or working season of 1847 and 1848, whilst the first 
half of last year was lost for the same reason, — notwithstanding the delay 
caused by want of second assents, the delay of grand juries in presenting for 
county bridges, and the high rate of interest paid for borrowed money, the 
results are as follows : — 

1st. As regards the work done. 

It will be seen from the tabular statement, page 37, that the total expendi- 
ture for all purposes in districts in which the final notice has been issued, Irom 
1842 to the 31st December last, was 833, 852^. 14^. 8<f., whilst the total quantity 
of measured rock and earthwork, exclusive “of sloping banks, and works of 
“ repair by day labour,” &c., not admitting of measurement, amounted to 
21,307,527 cubic yards. Now, this total of expenditiu’e, iu addition to the 
actual cost of the measured rock and earthwork, includes— 

Interest on borrowed monies at from 4 to 5 per cent. 

Temporary works, pumping, unwatering, and minor drains not mea- 
sured. 

All the masonry of public bridges, weirs, mill-sites. &c. 

The cost of aU plant, engines, dredgers, tools, timber, iron, gunpowder, 
and other materials. 

Purchase of mills, lands, and other property required for the works, 
with compensatiou for damages. 

All the preliminary surveys and engineering not only for districts com- 
menced, but for all others in which the final notice has been issued. 

1 he superintendence, staff, salaries, and allowances, travelling expenses, 
stationaiy, rent of offices, and other incidents. 

The law expenses, advertisements, and stamp duty, the cost of revised 
valuations and expenses incidental to the making of the final award. 

Yet, inclusive of all these items, the cost only amounts to 9d. per cubic 
yard, a price as low as that which is paid on the average to the contractors 
on railway and other public works executed by the contract system for 
simple eaHkwork alone, under favourable circumstances, exclusive of rockwork, 
masonry, and all the other serious items of expenditure above enumerated. In 
fact the prices paid for earthwork executed by task in this service varies from 
HcL to and in difficult circumstances to 8c?. per cubic yard, and those for 
rock Irom 8d. to Is. 6c?., and in a few instances of difficulty to 2s. 6d. per cubic yard. 

2nd. Looking upon the measure as one merely of relief by employment, 
done, the cost of that employment may be viewed as 

It wUl be seen from the same tabular statement, page 37, that dividing the 
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total expenditure (833,852/. 14.?. 8«/.) by tbe total eq^uivalent number of persons 
employed for one day 9.935,727, the result given is U-. Qcl per person, — each 
probably representing a I'ainily,— as the cost at which that number has been 
supported, while as an cq^uivalcut the districts, instead of having fed them in 
idleness, now possess extensive works, whose direct effect must be the pro- 
duction of increased wealth, and therefore increased means of supporting them, 
or in ordinary times of enabling them to support themselves by labour indi- 
vidually productive, — thus under all adverse circumstances fully carrying out 
the views of those who sought to have the country benefited by reproductive 
employment. Nor while the average profit to the labourers has been sufficient, 
can the cost to the proprietors be considered otherwise than favourable, when 
it is Ijorne in mind that the expenditure includes in addition to the wages of 
labour, artizans, and the salaries and allowances of engineers and their whole 
working staff, the interest on borrowed monies, cost of plant,_ materials, pre- 
liminary surveys, damages, purchase of property, and other incidental expenses 
before referred to, whilst the number of persons employed does not include the 
superior officers and superintendents. 

The rate of wages actually paid to labourers, when employed by the day, 
is Is. ; labourer’s working by task generally eai’n from 6d. to Is. 9^. per day, 
according to their skill and bodily condition; artizans, according to their classes, 
are paid from 2s. 6d. to 5s. per day, and the various other classes of officers 
from 4s. to 30s. per day, besides allowances. 

3rd. As regards engineering and supervision. 

For the last two years the accounts of salaries and allowances for the engi- 
neers and working staff have been kept more separate than previously from 
other incidental charges ; and it appears that the total cost for the two years 
was 35,886/. 18s. 7d., whilst the total expenditure in that time W’as 414,294/. 4s., 
being conseq^uently equal to 8i per cent. This item of expenditure includes 
all the cost of surveying, engineering, making designs, drawing and valuing 
lands, and general superintend^ence, besides the agency and supervision in the 
most minute detail of the works of the districts. It includes all persons, in fact, 
not returned in the labour lists, in which a,re only included the working over- 
seers and gaugers, whose employment is in fact labour, and ceases or com- 
mences with that of the labourers themselves. This favourable result has 
taken place under the very unfavourable circumstances of suspended works in 
1848, and part of 1849, before referred to. We entertain no doubt that in 
working our system under ordinary circumstances, and with sufficient fimds 
provided to enable the works to he prosecuted at the most suitable seasons, a 
still more favourable result would arise. i. i 

To the foregoing, as the average results of the whole arrangement, the Board 
refer with confidence in proof of the economy and advantages of the system 
adopted. Cases of course exist, and may be seen by reference to the tabihated 
statements and accounts annually furnished, where, as might be expected, the 
results are less favourable than the average ; but the peculiarities of every such 
case admit of explanation, and in addition to the general causes stated in the 
annual Reports, the Board are always prepared to enter upon such explanation 
when brought in a suitable form imder consideration. . j i 

Many have urged that these extensive operations should be executed by the 
general contract system (as adopted on railways, &c.) Without here enteri^ on 
the discussion of the inapplicability of such a system, to one of the irnportan 
objects of these measures, — relief by employment, — or referring to the impos^- 
bility of doing so, unless funds for the whole measure m each case were defi- 
nitely provided before the works were commenced, the Board regard the fore- 
going results as proofs of the superior fitness of the present system for such a 

class of operations. ...... r t «. +„„i- 

As has been frequently explained, this system is m fact one of contract or task, 
but without the intervention of any middle class between the employer an 
the employed, to draw from works of agricultural improvement those prohts 
which the head, middle, and sub-contractor derive under the general contract 
system, and for the sake of which profits alone these several 
tm-s would enter upon such undertakings. In the Board s system the 
Ld artisan directly receive the full fruits of their labour— every work 
which it is possible to let by task, and the provision, 

Mtting or fixing of all materials is so let,— with marked social benefits to 
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those employed, and with little more staff for supervision on the whole, than 
would be requisite to watch and enforce the faithful carrying out of the more 
general contract system. The serious risks incidental to waterworks militate 
against the adoption of the general contract system, pai’ticularly in this service; 
and w^e believe the growing opinions of other public bodies, as well in England 
as in this country, confirm that which the Board have formed from considerable 
experience, namely, that when the works are executed by tiieir own officers, the 
loss sustained is simply the actual amount of damage caused by any accident 
which actually happens, -whereas under the contract system, any contractor who 
really understood his business, would take care to make provision in his conti'act 
price against all such losses, and would consequently he paid, though none 
occurred. 



These, with many other reasons arising from the Board’s experience of the 
general contract system in these countries, lead the Board to the conviction of 
the propriety of the course adopted by them generally m this service; whilst 
they feel that, upon reflection, persons acquainted with the subject will still 
more concur with them in opinion, when it is borne in mind that agricultural 
improvements, especially in Ireland, cannot bear any expense beyond that 
actually necessary to be incurred in their production. 

Isolated and separate parts of some of the gi*eater works, — such as the erection 
of bridges of peculiar construction, or a separate work of masonry, not dependent 
upon other portions of the work, or the execution of which would absorb too 
much of the time of the directing engineer, — may, in the ordinary progress of 
such works, be executed by contract where suitable contractors can be found to 
undertake them ; but hitherto, though having given frequent consideration to the 
subject, the opportunities where such a course could be advantageously adopted 
have been very few, and the anticipated delay, expense, or litigation consequent 
upon such a mixture of systems, with the uncertainty as to funds, have pre- 
cluded its adoption. » 

It is also to be borne in mind, that under the general contract, as well as the 
task system, there must be added to the cost of each work, -as, for instance, a 
county bndge,— the mterest on borrowed moneys, the proportionate share of 
the cost of general supervision, and other incidental expenses ; whilst under no 
jystem, could the parties he exempt from any expenses consequent upon the 
purchase of property, compensation for damages, or from those arising from 
works, and either from deficiency of funds or want of second 
agents, the parties would be made subject to litigation, as well as direct increased 
expense, m consequence of the loss sustained by the conti-actors in their profits. 

General Results of the Worhs and Employment. 

Statement, page 37, already referred, to the extent of land 
diained, and the amount of employment afforded, are set forth. It has been 
have circumstances and at what cost these results 

have been so far obtained, and our conviction has been fully expressed that in 
dependent of the advantages resulting from employme. wS 

^ tl.e^di4tiLea:rr;re1h™ 

thenfselm to L “5- S«=neial statements regarding 

mem seem to be little underetood, or to leave but little impression on the minds 
of those who read them. Measures of this kind require to S sem to be Mv 
appreciated, whilst, perhaps, the illustration of the\SeM efecte L 

LI of the Engineers, will mL deSv 

describe the lesults than any statement we could offer ^ 

f engineer in Mayo, in his Annual Report, (see Appendix 

Lie.. hi;Vge.1mLLS?LTe'L^^^^^^ 

“o£y aboiriLISarSo the lowlands alone tiUed, even them 

“wlit paetaragt” “f lyhig 

„***•• 

■' thf distolL L statement, it will be seen, the results are, that on 

stiicts of Broadlough and Shandrum, two years’ produce would pay 
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“ the cost of the works, and that on the Currauiiboy district, the result is even 
more favorable, as a little more than one year’s produce is there sufficient : it 
" is also to be remembered that these districts have reaped these benefits for 
“ the last three seasons, and from being incomplete as to county presentments, 
" &c., are likely to do so the next, without having to pay even one instalment 
“ and that if all the lands had been tilled, double the profit would have arisen. 

“ Last is the Owenabrockagh district, which has been only wholly finished 
“ this season, the value of the standing crop was 650^. 3s., there being only 98 
“ acres under tillage, and 286 acres in pasture. The cost of the works have 
" been 2,665^. 3jr. 7hd., which shows even that when a little more than one- 
fourth of the lands are tilled, 41 years’ produce w'ould pay the expenditure 
‘‘ incurred. These are facts : various influential parties saw the lauds last 
“ summer, and such luxuriant vales they acknowledge scai’cely ever having 
before visited.” 

Speaking of the previous state, and the result of the extensive works in the 
Shrule district, on the borders of Mayo and Galway, he says : — 

“ In the year 1833, the water stood 18 inches above the soffet of Shrule 
“ Bridge, or 25 feet above the l30ttoni of the cut now made by us through 
" Kinlough Hill, which heaped up water for miles back to the very verge of 
" the Catchment. 



“ The arches of the old bridge were choked for three months, and boats 
“ plied in the streets of Shrule ; this happened often before and afterwards, but 
“ 1841 was the last time it occurred.” 

The cut to which reference is made is 36 feet deep, through a hill of lime- 
stone rode, and on the occasion of the almost miparalleled fall of rain in 
" November last,” the waters only rose 6 feet above the bottom of this cut, 
thus effectually relieving the whole district above it. 

With respect to another district in that neighbourhood, namely, Kilmaiue, 
the works of which were the means of saving the lives of great numbers of 
persons in the famine, he states : — 

“ There have been 900 acres of land relieved up to the 3lst ultimo, which 
“ in former years were wholly under water, there being no river channel for 
" its escape, and which by reference to the section, -will be found to have risen 
“ from 5 to 10 feet above them; this winter’s flood went off, at a level sufficient 
“ for their most perfect thorough drainage.” 

Mr. Ottley, district engineer for the extensive district of Lough Neagh, 
states : — 

“ In my Report for 1848, I stated that the low lauds along the Bann were, 
“ witli small exceptions, free from flood that winter. 

“ I am now glad to repeat that such is the case at present, but, with this 
“ addition, that the relief afforded now, is much more extended and com- 
“ plete. 

“ It caimot be said that we have had less rain in 1849, than in ordinary 
“ years, for the contrary is notorious, and the rain guage kept at Toome testifies 
“ to 15i inches of rain having fallen tliere within the last five months. 

“ The same causes then which have kept the flood waters down to the level 
“ at which they now stand, must naturally operate in maldng those watei*s 
“ subside earlier and more rapidly than has been usually the case. 

“ An opportunity will be thus afforded of entering upon the several portions 
“ of shoal yet to be removed, much sooner this coming season, than was prac- 
“ ticable in past years, and pushing them on to completion, rapidly and econo- 
“ micolly, provided sufficient funds be available for the purpose. 

“ On the whole, I think it must be readily seen and admitted, that eacli 
“ season’s operations give additional evidence of the great usefulness of this 
“ extensive measure, and, as the work proceeds, that I'resh proofs are afforded 
“ of the sufficiency of the general designs for securing those benefits and 
“ improvements anticipated to arise from their completion. 

“ The proprietors and tenants in the line of works have continued to afford 
“ every facility to the’ progress of our operations.” 

Mr. T. J. Mulvany, speaking of the Rirni district, county LeiU-inij- states — 

“ The lands in the Streamstown division, the works of which were executed 
“ in 1848, are now wonderfully improved, and have been perfectly safe from 
“ the highest floods of the last two winters. 

“ A revised survey and valuation of the injured lands in this district has just 
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Drainarje. « beeii Completed by Mr. Fitzgerald, one of the valuators of the Board, and it 

' " is gratifying to find that the amount of benefit to be derived from the measure 

“ is considerably greater than what was estimated by me in the Preliminary 
“ Report, while there is every reason to conclude that the cost per acre of the 
drainage will be less than the estimate.” 

And of the Eslin district, in the same county, he states — 

“ The results of the works, so far as they have been carried out in this 
“ district, are most marked and satisfactory. The floods are carried olF through 
“ the new channels, generally at a level of 3 to 4 feet below the low banlts, 
“ and even the extraordinary floods of October last, and of this month were 
" 6 inches, or a foot below the former level of summer water, Mr. Fitzgerald 
“ has made a revised survey and valuation of the injured lands in this district, 
“ and as in the case of the Rinn, the result is more favorable than I estimated 
“ in the Preliminary Report. 

" The water in Cloonturlc lake has been lowered 7 feet 6 inches ; the highest 
“ flood level is 6 inches below the former summer water, so that a good deal 
" of land has been made. The lake is diy, with the exception of a small pool 
“ except in flood time.” 

Mr. Klasen, district engineer in the King’s County and County Westmeath, 
states of the Ballynahown district, the works, of which were commenced on 
the 25th June last. 

“ The effects of the drainage on the lands are pleasingly striking, and 
“ although only commenced late last year, liave not failed to prove oi’ great 
“ benefit, which are fully acknowledged by the occupiers themselves, inas- 
“ much as the whole crop of hay usually either washed away, or left to rot, 
“ along the lands marked flooded, have for the last year been entirely saved, 
“ and ever since herds of cattle have been grazing on these lands, which for- 
“ merly presented for the most part of the year the appearance of a consi- 
“ derable lake where flocks of wild geese took the place now occupied by 
“ fattening sheep. 

“ Several of the landlords and occupiers along tlie district have also availed 
themselves of the first opportunity, and are thorough draining such portions 
“ of their lands as are of a cold and tenacious nature, and as are considered by 
“ them would be greatly improved and benefited by this operation. 

Apart from what has been stated above, the outlay conseq^uent on such 
“ works has proved of the greatest benefit to the hunger-worn labourers of this 
“ truly distressed district, who hailed the commencement of the works, as the 
“ salvation of themselves and families, and they have not been wanting either 
“ in exertions or willingness, to do the bidding of their superiors, or complete 
“ their tasks to the letter, and thereby have shown themselves worthy of the 
“ hire for which they contracted.” 

In speaking of the Curragha district, counties of Meath and Dublin, he 
states, " In no district that I have ever seen, are the beneficial effects of drain- 
“ age more striking; great numbers of cattle of various descriptions are now 
“ obtaining healthy food from off about 300 acres of land, which fonned before 
“ a complete marsh, inaccessible almost during the driest season to either men 
“ or beasts, and which would now (5th January. 1850) he covered with at least 
18 inches of water all over ; bullrushes, flaggers, and other aquatic plants 
“ having been deprived of their accustomed nourishment, have given way to the 
“ best description of grass, and particularly in that most injured tract of land 
“ above Curragha bridge, which has now the appearance that a larc^e meadow 
“ in the beginning of May would present.” “ 

And of the Garr district, County Kildare, “Since an opportunity was afforded 
“ by the deep sinking of the streams in this disti-ict, a great q^uantity of land 
“ has been further improved by thorough drainage.” 

Mr. Latimer, district engineer, County Carlow, states of the Burren district, 
the works of which were chiefly promoted by funds lent by the proprietors and 
private parties, that “ The whole of the meadow crops between Carlow and 
“ UHard, on the River Burren, a distance of 15 miles, were saved this year 
“ without flooding, a circumstance heretofore unprecedented ; and the qujmtity 
“ of land relieved from floods by the present works has been ascertained to be 
1,400 statute acres. It is to be hoped that nothing may interfere to check the 
progress of the works, particularly on the Upper Burren, where the new 
“ river enters on a vast tract of low lands towards Garryhill. 
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“ During the month of December, a very heavy fall of rain on the 7th and 
“ 8th caused one of the highest floods, I am credibly informed, that occurred 
“ for many years; and I consider it satisfactory to be able to state that, rvhere- 
“ ever the works were sufBciently advanced, the channel was sufScient to dis- 
“ charge the floods, and that no injury occurred except a few slips in places where 
‘‘ the old river had been crossed by the new course, and the soil of a bad sandy 
nature.” 

Mr. Coneys, district engineer, County Limerick, states cas the results of the 
works not yet completed in the Comogue district, that “The quantity of land 
“ now relieved from floods is 748 acres, the greater portion of which, belbre 
“ this year, was totally under water during the winter months, and frequently 
“ covered over by the autumn floods, destroying the hay crop to a consider- 
“ able amount ; but now, even in the incomplete state of the work, I am enabled 
“ to report to you that the land above alluded to was perfectly dry during the 
“ very extraordinary flood of the 7th of December last (the greatest that the. 
“ oldest person in this locality recollects having seen), which leaves no doubt 
that the work will iiilly answer the purpose originally intended.” 

Mr. Martin Farrell, district engineer, in part of Galway, states of the Tur- 
loughmore district, that “ The works of the district were commenced in June, 
“ 1846, and crops of oats and potatoes were l£^t year taken off of land in 
“ the great Turlough, which had previously been covered with 20 feet deep of 
“ water Irom six to nine months of the year.” 

The beneficial effects of the system of task-work and employment in this 
service are generally admitted, and are referred to by most of the engineers in 
their Kejiorts. The leading features are the skill acquired in a comparatively 
sliort time in the use of improved tools, and modes of working previously un- 
known to the people ; the increased wages eai'ned at fixed prices, in proportion 
as the labourers become skilled ; the tendency in the present state of the country 
for the labourers to emigrate on the cessation of the works, with any sldll they 
have acquired and any money they have been enabled to save ; the relief to the 
poor-rates of the district and the improved peace of the country, where the 
works have been contmuously conducted, and the, perhaps, alarming result in 
some of the disti-essed parts of the comitry, where the works have been sus- 
pended, that a sufficient number of able-bodied men cannot now be got to exe- 
cute the works with that vigour and rapidity, which, on the provision of funds, 
would be requisite to make amends for time lost, though when the works were 
commenced the population was in excess of the demand for labour. This last may 
be instanced in the case of tlie Turlouglimore district, Comrty Galway, w’here, 
in 1847 and summer of 1848, from 2000 to 3000 men per diem, were easily 
procured and profitably employed, wliilst last year,’ though sufficient funds 
were available, not more than 800 men could at any time he procured. 

Mr. Barry in his Report, see Appendix, page , fully details the effects of 
the employment on the people, and he adds in detailing the works of the Kil- 
maine distidct, “ During the late suspension of the w'orks, the more skilled 
“ class of labourer emigrated, or went away seeldng worlc ; Islandmore 
“Cut had therefore to be recommenced with comparatively raw hands; 

“ a great disadvantage, considering that the bottom lift of close rock was in 
“ question.” 

Mr. Ottley spealis of the result of the Lough Neagh Works on the labour 
market, and administration of the Poor Law as follows : — 

• “ The task system has continued to work well upon this district, and the 
“ labourers and tradesmen employed have conducted themselves in every 
“ respect satisfactorily.” 

“ For the months of August and September there was some difficulty in 
“ getting men, from their being occupied with harvest work both at home, in 
“ Scotland, and in England.” 

“ But, indeed, it may be inferred that there has not been more demand for 
“ labour at any period on this district tlian the works were able to supply, from 
“ the fact that the poor-houses are not full, and that there is not a single case 
“ of out-door relief in any of the four Unions abutting on the Lower Bann, 

“ viz., Coleraine, Ballymoney, Ballymena, and Magherafelt.” 

In the very poor and populous district traversed by the Shannon and Erne 
Junction Canal, Mr. Mulvany states : — 

“ The number of labourers and tradesmen employed has been equivalent to 



Drainage. 
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Dramage. average iiTimber of 1,646 men per diem for the whole year ; and when at 

“ full work in the months of June and July, there were upwai-ds of 4,00Q men 
“ daily employed.” _ . 

Aud we have no doubt that the continuous employment afforded by this 
work for the last three years has been mainly instrumentol in saving that district 
from many of the horrors produced in eq^ually populous and poor districts in 
the west of Ireland. 

Mr. Smith, district engineer, County Wexford, states as to the BalLyteigue 
district : — 

“ The system of ‘ task- work,’ referred to more fully in my last Annual Report, 
" is still in operation in this district, and its many advantages are continuously 
“ apparent. The rates of pay earned by the labourers have ranged from. Is. ^d. 
“ to Ls. Sd., giving an average of about Is. 5d. per day ; and I have much satis- 

faction in being able to state that the workmen have, during the past year, 
“ maintained their former high character for orderly habits and general good 
“ conduct.” 

In the Burren District, County Carlow, Mr. Latimer states the beneficial 
results of the drainage employment as follows ; — 

“ The amount of labour given during the year was very great, the average 
“ number of .men employed daily throughout the entire year being 322, and 
“ during the active working months 490. All of these men were able-bodied 
“ labourers, and many of them are now skilled in a sort of labour heretofore 
“ but little known in this part of the country, — a circumstance that must 
“ eventually tend to improve the condition of tlie labourers as well as conlerring 
“ a benefit on the employer who hereafter adopts the same task system which 
“ has been used in these works.” 

“ I may also add that, but for the timely employment afforded and the 
^ anxious exertions of the proprietors and the gentry of the country to provide 
“ the means of employing the people in this work, the majority of the alfie- 
“ bodied labourers would have been forced to have sought for employment in 
“ some other country, or have become the inmates of the Union workhouse.” 

In calculating the benefits resultant from the measures, and comparing them 
with the cost of tlieir production, it is necessary to remark that many parts of 
districts, and in some cases whole districts, receive all the advantages of the 
drainage of the lands and the means of growing crops for two, three, or moi’e 
years, according to circumstances, before the first instalment becomes payable 
under the final award. The causes of the delay have been fully explained 
before ; but these advantages are, in many particular instances, w’here the lands 
were in the hands of enterprising men of capital or industry known to be so 
great that the crops raised have, in the interval referred to, payed a profit ex- 
ceeding the whole cost of the drainage of the lands producing them ; and the 
Board know that similar results might be much more extensively obtained 
were it not that the general distress of the country and the desertion even of 
lands long cultivated have depressed industry and deterred men from expendi- 
ture even for the most plainly useful purposes. 

Awards and Repaymmt. 

The great and conclusive test of the drainage operations in each district is 
afforded by the final award, in which the total expenditure is directly compared 
with the beneficial results produced. It might, perhaps, be justly argued that 
this was too severe a test to subject measures undertaken and pressed in so 
many cases primarily for the purposes of relief, and their cost increased by the 
various causes of delay wliich we‘ have so fully described, whilst the temporary 
depreciation in the value of land resulting from the late famine and its con- 
comitants serves still farther to increase the severity of the test ; yet the Board 
fully expect that with few, if any, exceptions, wherever they have the power 
and means to complete the works to their own satisfaction, the measure will 
fairly stand that test; and vrith the return of even a moderate degree of agri- 
cultural prosperity they calculate in every instance upon the increased value of 
the lands when brought fairly into operation, affording of itself the means of 
liquidating the debt. 

During the last year the awards were made, meetings to bear and consider 
objections held, and the awards finally settled in 12 di^ricts, riie results in each 
of which are set forth in the following table 
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Abstract of Awards made Final up to Decemter 31, 1849. 



1849 

Blackwater Mar. 16 



Oranhill . April 4 

Ballycowan June 16 
Gorteen . ,, 

Hermitage ,, 
Kilmurry July 30 
Louglimi Saggart .' 

Sept. 6 

Reel Hog . , j 

Curbury Mill Stream; 

Oct. 19 J 
TTilkiusfown , , 
Currigaiis Oct. 20 
Kilmannock , , 



Galway 

KilOare 



Meath . 
Meath agdll 
Westmeath/ 
Meath . . 
Kildare . 
Meath . . 

Donegal , 



Catchment 

Raln'basiii. 



|Stat Acres. 

50,000 
Unknown, 
being in 
cavernous 
limestone. 



2,000 

2,500 



10,600 

3,330 

8,532 



Area of 
Flooileil 0 
Injured Lands 
which have 



215 2 29 
,440 0 12 
150 1 38 
369 ] 22 



these Lands 
caused by 
Droiiiage. 



58 17 3 
438 6 2 

26 13 11 
143 10 1 

59 11 4 
75 8 5 
44 10 9 



Annul 
or Amount or| 
Instalment 
payable 
Half-yearly, 
including 
'Princiiial aiidl 
Interest, to ' 
Repay Cost. 



£. 



23 12 2 
124 12 1 
10 1 3 



57 17 6 
85 17 6 
347 12 10 



19,453 0 28 3,333 16 2 I: 



Expenditure 
Charged to 
Counties 
for Public 
Works. 



87 9 10 
139 10 4 
13 S 10 
55 14 9 



66 19 II 
34 18 3 
190 17 7 



Expenditure 

Charged 



Cost 
per Acre 
of the 
Drainage. 



Total 

Repayments 
on Account 



*. d. 

t |3,445 16 6 



641 13 
3,386 14 7i 
273 10 3| 1 16 
882 18 6] 2 7 
674 8 6| 3 9 9 I 
898 0 o| 3 14 
602 12 7j 3 1 6 I 
1,573 252 



107 11 8 
57 11 1 



ns 6 
0 6 



8 4 |2,769 19 8 |36,0 



To this table we have added a column, showing the repayments in each case 
up to the 31st December, 1849; and, considering that the awards were made 
in that year, the result, on the w'hole, cannot, under the circumstances of the 
country, be deemed otherwise than favourable. In addition to the total 
amount of these repayments, there has been received up to this date (30th 
March, 1850) a further payment on account of these districts, amounting to 
193Z. 156'. Id. ; making the total of 6,468/. 10s. 9d. 

In this amount is included the repayment by the counties for county bridges, 
and in several instances the repayment by proprietors of the gross sum due on 
their properties; or, in other words, the redemption of the annuity fixed by 
the award thereon. Some cases of default have arisen in which we are taking 
the necessary legal means to recover the instalments due pursuant to the Act, 
and the arrangement made by your Lordships, which transfeiTed the collection 
of them with other debts to the Paymaster of Civil Services, except in cases of 
default, where the powers of the Acts of Parliament are necessarily to be 
enforced through this Board. 

In addition to the repayments for the above-mentioned districts, sums 
amounting in the aggregate to 2,859/. 63. 5d. were received up to 31st Decem- 
ber, 1849, from grand juries for county bridges in several 'other districts. 

In the above list of districts the two first and the two last cases were exe- 
cuted under the ordinary proceedings of the Drainage Acts, whilst all the 
others were conducted under the provisions for summary proceedings ; the 
works of all, however, being conducive to the objects of relief, by employment, 
having been in operation during the existence of distress. 

The circumstances regarding the two first districts were fully detailed in the 
last Annual Report ; and the above tabular statement substantially conveys full 
information as to the others. In the case of the small district of Red Bog, 
where numerous poor people had for years located themselves, and became by 
possession proprietors, it is satisfactory to report that the advantages afforded by 
the drainage have been made fully available by their energy in reclaiming and 
cultivating the lands, and that the payment of the first inst^ment was made in 
a very satisfactory manner, whilst exertions were promised, and we believe are 
being made by many of them, to redeem the annuity chargeable on the small 
plots, of land in which they hold separate possession. In many of the other 
districts the lands have been profitably cultivated and used, but especially so in 
that of Carrigans, near Londonderry, in the county of Donegal, where, before 
the payment of any instalment, many parties, by the cultivation of the lands 
drained, derived advantages fully commensurate with their share of the drainage 
charge. 

Mr. Manning, the district engineer, who was charged with the completion 
of the works in this and the WO.kinstown district, which were commenced by 

H 2 
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Mr. Robei-ts, states in his Annual Report : — “ These districts, the first situated 
“ in the county of Meatli, and the latter in the county of Donegal, were com- 
“ pleted at the end of the year 1848, and very full details, as to the execution 
“ of the works, are embodied in the Annual Ke])ort of that year. 

“ During the present year the awards in both those cases have been made 
“ final, and the districts placed under the management of trustees. 

“ It is most gratifying to me to be able to state, that so lar from any objec- 
“ tions been made to the cost and efficiency of the -worlcs, the meetings held 
“ by the Commmissioners to hear any objections which might be made to 
“ the draft awards only furnished opportunities to the proprietor’s who attended 
them, of bearing their testimony (which they did in express terms) to the 
“ efficient manner in which the Commissioners had carried out the works, and 
“ the successful results obtained from their execution. 

“ However gratifying the general testiinony to the efficiency of the works- 
“ may be (coming as it does from the parties principally interested), it cannot 
“ be so satisfactory as a review of the actual state of the facts as they appear in 
“ the final awards. 

“ In the Wilkinstown district (which was carried on under the summary 
“ provisions of the Acts) it was proposed to relieve 373 acres of land at a total 
“expense of 1,295^.; the annual increase in value being estimated at 130^,, 
“ giving a return of 10 per cent, on the total cost of the works. 

“ The actual result obtained was, that 700 acres, 2 roods, 37 perches of laud 
“ were relieved at an expense of 1,764/. ; the actual increase in value (as cer- 
“ tified by the Commissioners’ valuator) was 217/. 164-. 8<i., being 12^ per cent. 
“ on the total cost of the works or nearly 14 per cent, on the portion ol‘ the 
" expenditure chai’geable to the proprietors.” 

“ The Carrigans district being under the ordinary provisions of the Acts, a 
“ detailed survey and valuation were made previous to the commencement of 
“ the works ; so that no diflerence existed between the extent of the lands 
“ estimated to be drained, and what was actually accomplished.” 

Ill the case of the Kilmanuock district which consisted of the embankment 
of slob or mud lands from tlie sea in Waterford Harbour, the expense from 
the peculiar nature, risks, and accidents of the works was, as may be seen from 
the above statement, consideralfie, amounting on the average to 19/. 6.s. per 
statute acre, or 30/. 18^. per Irish acre. Yet that the actual benefits already 
derived fully justify the anticipations entertained by the Board, and exceed 
those at which it has been rated in the award may be judged of from the fact 
stated in our last Annual Report, p. 260, that portions of the lands were let at 
a rent and fine eq^uivalent to a rent of 5/. 3 a-. U. per Irish acre, or 3/. 3s. 9d. 
per statute anre, whilst to tliis we have to add that one of the proprietors has, 
as we understand, taken the portion belonging to another at a rent of 3/. 10-s. 
per statute acre, equal to 51. 13s. 4c/. per Irish acre, ivith a power to purchase it 
at any time at that rate by paying 20 years purchase. 

These facts afford strong proof of the value of the undertaking, when it is 
borne in mind that such rents have been actually paid (and we are informed 
the_ tenants expressed themselves satisfied) at a time when the low price of 
agricultural produce was in the minds of many sufficient cause to throw lands 
waste. 



illustrate the working of this code of laws in this case of great 
chfiiculty and expense, and the advantages to the proprietors of the system of 
repayment by terminable annuity, let it be observed that the proprietor who 
receives 5l Bs. id. per Irish acre, or 3/. 3s. 9c/. per statute acre for this laud on 
which pi;evious to the payment of the first instalment he had not expended one 
shilling, lias only the sum of 1/. 7s. 1 Id. per statute acre to pay per annum lor 
23 pars, to deiray the cost of the works, thus not only obtaining the improved 
rent without any pst to himself, or demand on his other resources, but with a 
positive profit besips of 1/. 15s. 10c/. per acre, out of wliicli he has only to pay 
the landlord s portion of the poor-rates. ^ 

It IS quite true that the lands generally drained are not so rich as those of 
•a above the annuity be in many cases so con- 

siderable by the mere letting of the lands to tenants, but neither are the 
expenses so great, aud ive conceive that if the annual increase in the value 
exceed the amount of the instalment of the terminable annuity, the advantages 
ot the system are equally apparent, being in fact the obtainina of a new property 

or tncome withont the imestrnerif or sinhiry of any capital. Jry t, 
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Draft awards have been prepared in 10 districts, and the necessaiy pro- 
ceedings for finally settling them are being taken ; the results exhibited by them 
are generally similar to those above described. But in some districts the com- 
pletion of the works, and consequently of the awards is delayed by the want of 
second assents 5 and in many districts the completion of the aw’ards is still 
retarded by the want of grand jury presentments. 



PIERS AND HARBOURS. 

(9 Vic., c. 3, and 10 & 11 Vic., c. 75.) 

We continue to receive applications for the erection of piers under the Acts 
above named. Memorials from the following localities are under con- 
sideration : — 

Murrisk, in Clew Bay, County Mayo. 

Glenarm, Coast of Antrim. 

Crooldiaven, Coast of Cork. 

Dunmanus, „ „ 

Dunbeacon, „ „ 

The table, in the Appendix of the works undertaken, will exhibit the cir- 
cumstances of each. 

We have the satisfaction to state that, notwithstanding the extreme severity 
of the winter, no damage of any moment has been sustained by the works 
which were completed, nor by those under execution, which are progressing, 
with scarcely an exception, very satisfactorily towards completion. 



Kingsiotcn Harbour. 

The works of the traders’ wharf, to which our attention continues to be 
chiefly directed, have so far progressed that we expect to have a considerable 
portion of it available towards tlie close of the ensuing summer for the accom- 
modation and shelter so much required by the trade. The works of the pier 
heads have been severely tested during the past winter, but not the least damage 
has occurred. An accumulation of stones has taken place near the east pier 
head, being driven round from the glacis slope of the pier, and prex 3 ai*ations 
are being made to have them removed, with the assistance of divers. 

The annual return of vessels that have anchored in this harbour throughout 
the past year, affords amx>le testimony to its vast and- increasing importance as 
a harbour of refuge. 

Although the accommodation for the increased and increasing umnber of 
steamers, especially those engaged in the conveyance of the mails and passen- 
gers, is still deficient in extent, yet the facilities afforded for embarking and 
landing passengers are equal to those given in most other ports. 

Her Majesty the Queen landed and embarked in August last at this harbour, 
and we have the satisfaction of knowing, by a communication from his Excel- 
lency the Lord -Lieutenant, that the aiTangements made by us on the occasion, 
as well as those for Her Slajesty’s reception at the Phcenix Park and the Castle, 
met with Her Majesty’s approval. 



A Return of the Number of Vessels and Amount of Tonn.\ge that have Anchored in 
Kingston Harbour during the Year ld49 ; Her Majesty’s Steam Packets, Liverpool and 
Chester Railway daily Passenger Steamers, excepted. 



To and from the port of Dublin, waiting wind and tide, sailing vessels 
Ditto do. do. steamers . 

From English, Irish, Scotch, and foreign ports to Irish ports 
From English, Scotch, and foreign ports to English and Scotch ports 
From Irish ports to English, Scotch, and foreign ports . 

From English and Scotch ports to foreign ports .... 

Vessels for orders 

Vessels to Kingstown 

Men-of-war and revenue cruisers . 

Total . 



Vessels. 


Tonnage. 


S86 


105,127 


83 


25,819 


256 


18,263 


220 


22,096 


162 


10,550 


90 


16,374 


13 


1,781 


367 


27,919 


23 




2,100 


227,929 



February 4, 1850. 



(Signed) William Hotcbison, Harbour Master. 
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Harbours of Howih, Dunmore East, and Donaghadee. 

We liave had such repairs executed at these harbours as we conceived neces- 
sary for their maintenance ; and we are happy to say that a very moderate 
expentoure has sufficed for this purpose. Although the Post-office packets 
are withdrawn from Donaghadee, it, as well as Howth and Dunmore, is of 
important value to the coasting trade and fisheries. 



Limerick Floating Hock. 



On the approval of yom- Lordships of the loan of 60,000/. for this work, 
advertisements calling for tenders by contract were inserted in the English and 
Irish newspapers, but only three tenders were received, of which the lowest 
was accepted, and a contract was made and signed on the 6th November, 1847, 
It soon became apparent throughout the ensuing spring and summer that the 
contractor did not possess either the skill or capital essential to the satisfactory 
completion of such an undertaking ; and after repeated remonstrances as to the 
delay and unsatisfactory mode in which he was proceeding, he offered, on the 
9th September, 1848, an unconditional surrender of the contract, which was 
accepted, and a valuation was made of his outlay in prepai-ation and work exe- 
cuted, which amounted to 2,696/. 8s. 2c/. only. 

On the 7th October, 1848, a statement of the whole proceedings was laid 
before your Lordships, requesting your sanction to the works being executed 
under the Board’s officers, and which was approved by your Lordships’ letter 
dated the 24th October, 1848. ^ 

Arrangements were then immediately commenced for a vigorous prosecution 
of the work, but very serious difficulties were experienced by combination 
among the tradesmen, as well as the turbulent conduct of some of the labom-ers ; 
so much so, that it became necessary to suspend the works for some time ; and 
it was not until the 14th June, ult., that the terms and regulations proposed by 
the Board were acquiesced in, and proper order established among the people 



Our efforts have hitherto been mainly directed to the erection of the river 
wall which may be said to be the key of the whole, for until this is raised to 
Its height, or nearly so, and the tidal waters excluded, the interior works 
cannot be pushed forward, except at an undue sacrifice. 

This wall is no less than 1,200 feet in length; and as the foundation rests 
throughout upon piles, and could only be laid during moderate weather and 
low spnng tides, it will be at once seen that this portion of the work must 
nece^anly be tedious. The piling, however, is now complete for the whole 
length, the footings laid ibr more than half, and about one-third of the super- 
structure executed. We expect to be in a position to commence the dock 
Ulterior works eai-ly in the ensuing season; and to enable us 
f of most superior material prepared 

and stacked upon the ground. This has been procm-ed from three sources,— 
the quarry near the works, a quarry on the Shannon property near Gilloffue 
and from several quarners and stone dressers in the vicinity, who have deli- 
pricf percSoi^. to the specification, at a fixed 



Inland navigation. ' 



INLAND NAVIGATION. 



The Tyrone, 
The Maig, 
The Boyne. 



fytone and the Maig navigations have, during the past year, undergone 
such repairs as were requisite to maintain them in an efificient working state 

fomd necessary to effect a general amendment of the 
trackways, and rebuild one of the bridges over the canal. Three of 
ho.™ also peen repaired. The trade on this navigation is 
to K-ogheda 
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FISHERIES. 

At the time of furnishing our last Annual Report (17th) we found in the 
public mmd, such a tendency to recur to remedies and doctrines previously 
tried and iound inefficient, that we deemed it a duty incumbent upon us to 
recal, in that Report, attention to what appeared to us to be first principles 
upon which alone a sound basis can be laid for the healthy promotion of this 
important branch of industiy. 

We entered so fully into the subject in that Report, and quoted so largely 
from the annually recorded opinions and experience of this Board, that we 
feel it imnecessary here to do more than refer to the Board in question ; for 
the leading principles enunciated therein, and which, we believe, will be found 
coincident with the results arrived at by most Committees and Commissioners 
of Fishery Inquiry in Great Britain and Ireland. 

We submit tliat no course is more calculated to prevent the employment of 
private enterprise and speculation than an unsettled state of or frequent 
changes in the law, whether general or local, by legislation or by law. 

As stated in the Report referred to, we rely more upon the extension of 
railways mid steam navigation, with cheap rates of carriage and quick transit, 
accompanied by the prudent and gradual establishment of curing stations by 
private enterprise, and the general improvement in agriculture and other 
sources of trade in the country, for the increase and profitable working of the 
fisheries, than upon any more direct means that can be applied to the purpose. 

Some of the advantages to the fishery trade, resultant from the extension of 
railways, are already apparent in the supply of fresh fish to Dublin from Dingle, 
one of the most remote parts of the south-western coast. So important were 
these advantages that it appears the success obtained by the Royal Irish Fishing 
Company, who set the example and commenced the arrangements lor carriage 
to Dublin, led to a fleet of boats from the east coast proceeding thither to test 
the value of the fishery, and speculate or share in its profits. So anomalous, 
however, is the state of feeling in fishing communities on such subjects, that 
we were memorialled to interfere by bye-law to restrain that very spirit of 
entei-prise and liberty of action on the shores of the Atlantic, whicli so clearly 
and directly resulted from the extension of improved modes of conveyance, 
and which, in the end, would prove so advantageous to the locality itself if 
vigorously carried out. 

In the Appendix, page 190, we annex the Annual Report of the Inspecting 
Commissioners of Fisheries associated with this Board, under the provisions of 
the Act 11 and 12 Viet., cap. 92. The principal facts and matters of interest 
of the last years proceedings are detailed in this Report, and to it we refer for 
information on these subjects. 

regards the Sea Fisheries. 

The decrease in the number of boats and men employed in the fisheries, as 
detailed in tlie Inspecting Commissioners Report, will be observed with regret; 
but was a result, as far as the west coast is concerned, which appeared inevitable 
from the famine and distress of the last ibur or five years. 

In reference to the salmon and inland fisheries, whilst the late Act 11 and 
12 Viet, cap. 92, is founded on the sound principle of electing local Boards of 
Conservators to administer the funds and watch over the interests of their own 
localities, it is to be regretted that the funds collected in the first year have 
proved so small ^d inadequate, amounting for licences only to 2,982/. 155. for 
all Ireland, as detailed more fully in the Report of the Inspecting Commis- 
sioners. Such a sum would scarcely be more than adequate for the proper 
protection and management of one of the larger districts out of the 17 into 
which Ireland was divided under the Act. We, however, expect much better 
results during the present year. The law cannot be said to be tested until its 
whole machineiy is brought into operation. 

The Boards of Conservators were not, under the law, elected until July last, 
after the first year’s licenoe-duty had been collected ; and, no doubt, these 
Boards will exercise the powers entrusted to them, which we did not possess 
last year, to collect from every party fishing, the amount which the law provides 
he should contribute, towards the improvement and increase of the fisheries of 
the district in which he exercises the right of fishing. 



Fisherieg. 



See Appendix .7. 
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The duties of this Board, as Commissioners of Fisheries, are now confined, 
as regards this branch of the fisheries, to the occasional adjustment of disj)uted 
matters and adjudication upon subjects which we alone are by law empowered 
to settle, and the occasional making of bye-laws. We feel strongly that the 
more the Boards of Conservators rely upon themselves, and work the resources 
placed at their disposal, the greater will be their success ; whilst we shall bo 
always ready to assist them with our advice and support when necessary. 

Certain of the duties to which we refer, in which the responsibility ol' 
adjustment and adjudication is solely vested in this Board, upon application 
or complaint being made for the purpose, involve the necessity, in cases chiefly 
of an engineering or professional nature, of incurring expenses for which no 
provision is made in the Acts ; and although these expenses are very freq^uently 
very small in amount, and, in most cases, recoverable from offenders, yet we 
feel debarred from acting on many occasions from want of some fund out of 
which to_ defray the cost in the first instance, whilst it is exceedingly difficult 
to get private parties to make any advance for the purpose until the duty is 
performed, and thus frequently offenders may escape, or useful provisions of 
the law not be enforced. 



Purchase of lands 
for Raihcet’js. 



PURCHASE OF LANDS FOR RAILWAYS. 



Amongst the duties entrusted to this Board by Parliament, we were required 
by the provisions of the Midland Great Western Railway Act (12 and 13 Viet., 
chap. 62), passed during the last Session, to examine, finally determine, and 
approve of the valuations for the purchase of property for this railway from 
Mullingar to Galway. ^ ^ j 

We led to believe that the principle upon which our inferfereuce was 
required in this case was the necessity of guarding suitably the expenditure of 
a portion of the large amount of public funds advanced, partly on the security 
of co^ty rates for the construction of this railway, and also for the avoidance 
ol delay in proceeding udth the works. 

Pi'ovisions of the Act relating to these valuations and purchases 
are different in many resiiects from those on which the Board have been accus- 
V aiid General Drainage Acts for similar purposes, 

yet at tJie earliest stage of our communications with the Railway Company 
attention to the necessity of acting prLically, so 
far as the Railway Act permitted, on the same principles and general arrange- 
"'hidi had in those cases worked satisfactorily ; and, we believe, it is 
w freely admitted that this arrangement has had many advantages not only 
Company and the pnbho (whose funds are advanced), and the 
baronies to liecome responsible for the payment of the interest, but rapecially 
for the parties whose property is taken. ‘ cciaiiy 

vaitsHol' does not prescribe the course to be taken in the 
laluation to be approved and settled by us, we deemed it our duty to have 
‘=““P™atiou in each lot separately valnrf, eveiw 
possible information Hinted, sought for, and obtained (as far as it could he by 
local inquiries without legal powers of investigation), as to the length of 
interested ; and we required that the total fward 
for each lot should he made up of the aggregate of the amount thus fixed for 

tenanrww f particularly the occupying 

tenant, whose tenme being terminable or uncertain would sustain the greatest 
loss on a fair and liberal principle which a forced sale iZld S 

uninfluenced by the present low prices of agricultural produ™ 

On these principles we considered, revised, and amended where necessary 

every separate Item for the purchase of property from Mullingar to Athlone 

Htter^mrf™'^ “““n *nm Ballinasloe to Galway. This 

latter portion of the line has been somewhat delayed by the necessity we felt 

UDon''w& annual value of the lands, the^^rinciple 

rm^a:fi^th™fi;Strce’^““=“ ^ 

revMon to wbfoh^ the Hallway Company and their officers, and the searching 
revision to which we have subjected the valuations and awards, there will be 
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but little ground for dissatisfaction, especially where the parties concerned 
have acted on the invitation given to them to furnish full and true statements 
of their interests. 

It may be satisfactory to state that whilst every exertion has been, made to 
act liberally and justly to all parties thus forced to sell their properties, the 
result of acting on the fixed principles which we have established for our 
guidance in the public services entrusted to us, has been that the total sum we 
have approved as payment for the whole line between Mullingar and Athlone 
amounts to 494/. 8s. 6c/. per mile, and from Ballinasloe to Galway to 
334/. 7s. 8c/. per mile, both sums being greatly under the average paid for 
similar purposes under the systems of purchase usually adopted. 

The mode prescribed and adopted under the Acts to wliich we have referred 
was that, of holding an open court of inquiry into title and value, and after 
draft awards were made holding a second court to hear objections thereto, and 
finally determine and settle the awards we would, in performing the duty 
required of us in the case of the Galway Railway, have been desirous of 
pursuing the same course had it been justified by the Railway Act, feeling 
confident that the open investigation would not only have given greater satis- 
faction, but also prove in the end most expeditious and inexpensive mode of 
proceeding for all parties. 

In the present case, after the very full consideration given to the fixing of 
the amounts for each separate interest in consequence of the want of some such 
public investigation, it becomes necessary for the Railway Company’s solicitor 
to go into a long ex parte, and it may be tedious and expensive investigation of 
the title of parties before the monies can be paid ; and after such investigation, 
if any changes or errors be proved in the information we have acted upon, a 
reappointment of the amounts lor each award by the proper officers of the 
Company will become necessary ; all which could have been avoided by the 
course we have referred to with manifestly a greater amount of public protection 
to the several parties interested. 

We have the honour to be, my Lords, 

Your Lordships’ most obedient humble Servants, 

HARRY D. JONES. 
RICHARD GRIFFITH. 

J. RADCLIFF. 

WM. T. MULVANY. 

THOS. A. LARCOM. 

E. Hornsby, Secretary. 



0ffi.ee of Public Works, 

Dublin, Both March, 1850. 
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Appekdix a. and B. L— ABSTRACTS of Loans made by the Commissioners of Public Works under the 
Provisions of Act 1 and 2 Will. IV. cap 33, and subsequent ActSj classified under Counties, and other general Heads, 
and showing the total Issues and Repayments to the 31st December 1849. 



City 



Antrim County . 

Armagh County . 

Carlow 

CarrickferguB County, of 
the Town of. 

Cavan County 
Clare County . 

Cork County • 

Cork County, of City, 
Donegal County . 

Down County . 

Dublin County, of tbe 
Dublin County 
Fermanagh County 
Galway County . 

Galway Town. 

Kerry County. 

Kildare County . 
Krlkenny County. 

King’s County 
Leitrim County . 

Limerick City 
Limerick County . 
Londonderry County. 
Longford County. 

Louth County 
Mayo County- 
Queen’s County . 
Roscommon County 
Sligo County . . 

Tipperary County 
Tyrone County . 
Waterford County 
Waterford City . 
Westmeath County 
Wexford County . 

Wicklow Cnimty . 

Roads and Bridges 
SundryHarbonrs,Docks,&c. 
Inland Navigation 
Public Buildings . 



Railways . 
Miscelleueous. 

Piers and Harbours 

River Drainage 



PURPOSE OF LOAN. 



For making and improving | 
Roads, Court-houses, &c. 

Ditto 

Ditto 

Ditto 



Ditto ..... 

Ditto 

Ditto ' 

Ditto 

Ditto 

Ditto 

Ditto ..... 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto ... . . 

Ditto 

Ditto ..... 

Ditto 

Ditto 

Ditto ..... 
Ditto . . 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto . ... 

Ditto • • • . . 

Ditto 

Ditto 

Ditto ..... 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

In aid of construction, &c. 
Improving Works, &c. .. 
Erection and completion of 
Works, &c. 

In aid of construction, &c. 

In aid of sundry Works . 

Act 9 Vic. c. 3, and 10 and 11 
Vic. c. "JS. 

Act 5 aud 6 Vic. c. 89, &c. . 
Exchequer Bills, issued and afterwards relodged . 

Balance of 15,i34/. 6«. 8d. issued under summary pro- 
ceedings not yet replaced from Land Improvement 
Funds. 

Total ..... 



Amount of 
Exchequer Bills 
Issued. 


Issued unde 
6 aud Viet, c 






REPAYMENTS. 






44. 


Principal. 


Interest. 


£. 


s. 


d. 


£. 


s. 


d. 


£. 


S. 


d. 


£. 


s. 


d. 


64,450 


0 


0 


54,543 




2 


96,984 


16 


1 


11,270 


14 


■2 








2,507 


10 


9 


591 


12 


0 


156 


8 


9 


5,650 


0 


0 








5,650 




0 


592 




6 


1,450 




u 


2,993 


10 


0 


3,193 


16 


2 


53S 




6 


29,500 




0 


6,426 




0 


32,241 


3 


7 


5,454 


9 


6 


17,250 




0 








16,824 


15 


4 


1,773 


3 


6 


S,-200 




0 








3,200 




0 


155 


19 


3 








1,500“ 


0 


0 


146 


16 


3 


40 


13 


9 


14,150 




0 


2,500 




0 


15,900 


18 


0 


1,672 


3 


11 


5,950 




0 








5,950 




0 


288 


16 


4 








1,211 


6 


8 


969 




0 


23 


8 


8 


2,450 




0 


2,588 


11. 


1 


4,508 


14 


6 


492 


19 


11 


4,950 


0 


0 








4,950 




0 


871 


1 


7 


23,850 




0 


5,937 




4 


28,109 


15 


4 


1,217 


3 


5 


600 


0-- 


0 








597 


11 


6 


107 


14 


11 


57,950 


0 


0 


18,144* 






67,782 


12 


3 


8,086 


15 


6 


4,850 




0 


1,752 


10 


0 


5,337 


0 


0 


1,177 


0 


10 


29,350 




0 








29,350 




0 


3,238 


9 


4 


1,550 




0 


2,104 


18 


1 


1,550 


0 


0 


320 


•17 


10 


7,650 




0 








7,650 


0 


0 


1,233 


2 


4 


1,150 




0 


1,250 




0 


1,641 


3 


3 


354 


14 


7 


2,700 




0 


254 




0 


2,700 


0 


0 


355 


18 


9 


1,250 




0 








1,250 


0 


0 


304 


10 


9 








3,522 


11 


4 


1,289 


14 


6 


215 


10 


6 


6,250 


0 


0 


2,640 


0 


0 


6,642 


19 


4 


1,012 


3 


7 


9,150 




0 


3,288 


0 


0 


9,891 


4 


4 


1,040 


18 


0 


3,700 




0 


3,053 


8 


0 


6,427 


0 


7 


360 


16 


4 


18,350 




0 


1,434 


0 


0 


19,784 


0 


0 


1,316 


11 


9 


2,100 




0 


3,011 




0 


3,936 


8 




631 


16 


8 


7,250 


0 


0 


1,980 


3 


11 


9,230 


3 


11 


685 


13 


3 


2,300 




0 








2,300 


0 




370 


4 


3 






0 


393 


14 


0 


2,248 


14 


0 


122 


10 


0 


1,550 




0 








1,550 


0 




75 


7 


5 


150 




0 
























0 


1,058 


0 




36,529 


8 




4,432 


4 


10 








2,067 


13 




’ 483 


9 




66 


7 


4 


40,700 






3,000 


0 




25,656 


12 


11 


11,628 


11 


5 


143,850 


0 




13,550 


0 


0 


38,008 


13 


5 


60,870 


8 


1 




0 




20,000 


0 


0 


7,920 


8 


7 


10,006 


2 


7 


128,250 


0 


0 


5,050 


0 


0 


88,234 


4 


7 


44,771 


9 


5 


157,200 


0 


0 








99,595 


17 


4 


56,367 


5 


10 


14,250 


0 


0 


300 


0 


0 


13,450 


0 


0 


2,328 


13 


6 








16,080 


10 


0 








1,089 


6 


0 








560,720 


16 


9 


6,199 


19 


7 


26,023 


2 


3 


3,700 


0 


0 








S,70C 


0 


0 


345 


9 


7 








3,257 


7 


11 














890,650 


0 


0 


753,275 


15 


11 


720,159 


2 


11 


263,487 


12 


5 


























1 


,643,925 15 11 


— 



















Office of Pullic Works, Dublin, 
Isi May 1850. 



G. Adams, Accountant. 
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A STATEMENT of Loam made by the Commissiokehs of Pobuo Woks in Imlakd, pursuant In the 
--- 1849, the Repayments within the Year and the 



116 

57 

113 



NAME OF PARTY. 



PURPOSE OF LOAN. 



Completing Works of the Harbour . 

To improve Works 

Continuing Claddagh Quay Walls 
Completing Wellesley Bridge and Docks 
Completing the Works of the Bridge, &c. 
Constructing a Floating Dock 
Improring Works 



Arrigltiss Harbour Commissioners . 

Limerick Navigation Company 

Galway Town 

Limerick Bridge Commissioners '. 

Alhlunkard Bridge Commissioners 
Galway Dock Commissioners . , 

New; Novi^tion Company . . . , improving wor«s 

Dub in and Blessington Road Trustees For Improvements 
DnWm and Kingstown Railway Co. . In aid of making Railway 

T p • • Extension to 40.foot Road 

nf.Tj • ■ • KebmldingThomudBrids, 

Drogheda Harbour Commissioners . For Improvements . . 

R.A. n I Further Improvements 

Boyne Navigation Company . . . For Improvements 

,, I F„,th,.r Imn.,,.,.,., 

Ecclesiastical Commissioners 



BALANCE 

OutaiCLinlin); ht January 1840. 



204 

207 



269 



Limerick Navigation Company 
Limerick Bridge Commissioners . 

Ditto 

Galway Dock Commissioners ! 

Ditto 

^leraine and Antrim Road Trustees 
Ulster Canal Company .... 
Newry Navigation Company . 

Robert Bowie 

Rev. T. Mathew 

Rev. Michael Scanuell .... 
Rev. T. 0. Shaughnessy 

Antrim County 

Ditto 

Cavan County . , . 

Ditto 

Ditto ] 

Ditto 

'Ditto 

Ditto .... 

Ditto 

Ditto 

Clare County .... 

Dublin County 

Ditto 

Fermanagh County . . ! ! [ 

Galway County 

Kerry County . . . , ' ' 

Ditto 
Ditto 
Ditto 



Further Improvements .... 

For purpose of Act 4 & 5 Wm. IV. c. 90.' 

Improving Quays, &c 

Purchasing Quayage and continuing New 
Quays. 

Further Extension of Quays . . . . 

Second Loan in further aid of Works. 
Completing Works of the Harbour . . 



Completion of Works . . . ; . 

For extension of Canal .... 

For embankment on Shannon 
Roman Catholic Chapel at Cork . ! 

Finishing Aghada Chapel .... 
Completion ofR. C. Chapel at Ennis 
Footpath on Road, Liarne to Bsllyoastle 
Road, Broiighsnane to Cushenda’ll . 

New Road, Cavan to Lnn"-ford . 
Road.Ballina to Killeshaiidra 

Road, Cavan to Coolehill 

Road, Killeshandrato Carrick-on-SIianhonl 
Road, Carrickmacross to Bailiehorough . 
Road, Cavan to Grnaurd 
Road, Ballycoanen to Sligo and Ennisktllenl 
Road, Ballyhaisc to Newbliss. 

Road, Kilfenood to Ennis. . . . 
Road, by Glencullen to Ennis. 

Road, Grange to Murphy’s Town ! 
Road, Fivemiletown to Clones . 

Road, Bama to Cloniff, in continuation 
Road, Kanturk to Tralee .... 

Road, Tralee to Listowel .... 

sjmo I Ki'famey to CastlemBire '. 

Ditto I Road, Kenmate to Castletown . . 

Ditto i Road,pilarney to Castlemaiae Harbou 

Ditto Tralee to Bullybunnion . , 

229 I Louth-County I „ Castlemaine to Dingle . . . 

184 Mavo Countv • • . . ^oad, Ardee to Carrickmacross . . 

' Ditto . Road, Belmullet to Ballina . . . 

Ditto * Road, Ballaghadereen and Swineford. 

Ditto Koad, Killala to Crossmolina . 

i Sligo County Road. Westport to Gluisk. . , . 

228 Wexford County Road, Tubbercurry to Ballina . . 

241 Ditto Wexford to Carlow . . ' , . 

Br^ge and New Road, Gorey to Courtown 

Nil. Moyferta Barony Harbour. 



£. j. d 


|. £. j. 


I 6,650 0 G 


1 I 4,344 le 


5,650 0 0 


1 


1 2 8 6 


1 0 6 


19,277 6 5 


1 • • 


9,850 0 0 


2,483 3 


12,638 10 7 


510 5 


5,878 3 9 


1 10 19 


1,137 10 0 


92 17 


‘31,881 5 9 


8 1 


37,200 0 0 




5,062 0 0 


444 C 


4,431 16 0 




3,000 0 0 




543 5 7 




560 0 0 




40,000 0 0 


1,266 17 


4,404 3 4 




40,000 0 0 




5,000 0 0 




3,920 0 0 


1,801 4 


3,000 0 0 


1,012 10 


590 0 2 


156 2 1 


10,000 0 0 


4,029 11 


10,000 0 0 


1 749 9 


800 0 0 


421 10 


866 6 0 


352 11 1 


14 5 9 


0 14 


521 0 7 


7 18 ( 


69 0 10 


1 6 : 


187 11 3 


8 11 ' 


167 14 6 


3 15 i: 


21 0 9 


0 9 t 


417 11 4 


9 9 ( 


173 8 3 


3 18 J 


40 6 3 


0 18 ] 


269 4 10 


6 1 I 


546 16 3 


16 2 11 


157 6 1 


3 10 11 


400 0 0 


132 10 5 


0 3 5 1 




.273 11 10 


i 13 10 



47 2 0 
72 9 9 
1,059 15 5 
1,083 4 2 
436 5 7 
295 3 6 
467 4 10 
209 16 II 
1.052 19 11 
10 11 2 
65 7 4 
108 3 6 



0 4 2 

1 II 8 

13 11 1 

18 U 9 
18 19 9 

7 12 11 

5 3 6 I 

8 3 9 

3 13 8 ! 
23 16 0 

2 10 2 
15 H 10 

1 10 2 

6 4 11 
12 8 6 

0 19 i 



1 ' 


ts of PDBLtO W( 
£. s. d. 


)RKS for Lo^ 

1 £. a. 


INS, 

d. 




18,563 ■ 9 3 
8,473 13 0 


3 16 
' 27,037 2 


2 












27,040 18 


5 



1st January 1849 . 
31st December 1849 
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Provisions of the Act 1 and 2 Will. IV. cap. 33, for one Year; showing the Balance of each Loan on 1st January 
Balance outstanding on 31st December 1849. 



lofereet accrued 




TOTAL. 




REP.AYMENTS; 


BALANCE 

Outstandiog 3lst December 


1849 






TOTAL. 




Nu. 

of 
















Principal. 


Interest. 


Principal. 


Interest. 












£. 


s. 


d. 




£. 


s. 


d. 


£. 




d. 


£. 




d. 


£. 


s. 


d. 


£. 


a. 


d. 




£. 


s. 


d. 




266 


0 


0 


11 


260 


18 


4 














6,650 




0 


4,610 


18 


4 


11 


260 


18 


4 


3 


224 




5 


5 


874 


6 


5 


250 




0 


188 


4 


6 


5,400 




0 


36 




LI 


5 


436 




:i 


5 




2 


5 




2 


17 


7 














2 




6- 


0 




1 




2 


17 


7 




771 


1 


7 


20 


048 


8 


0 












5 


19,277 




5 


388 


14 


2 


19 


666 




7 


15 


394 




0 


12 


727 


3 


1 










0 


0 


9,850 




n 


2,627 


3 


1 


12 


477 




1 


18 


505 


11 


3 


13 


654 


7 


2 












4 


12,638 


in 


’7 


50.5 


11 


3 


13 


144 




10 


20 


235 


2 


5 


6 


124 


5 


2 








27 












219 




4 


6 


097 




1 


28 


45 


10 


5 


1 


276 


18 


2 












1,137 


10 


0 


133 


8 


2 


1 


275 


18 


2 


30 




13 


8 


32 


791 


0 


6 


11,477 




1 


245 


12 


7 


20,404 




6 


664 




2 


21 


068 


4 


10 


31. 


1,483 


0 


0 


38 


688 


0 


0 








277 






37,200 




0 


1,210 


15 


8 


38 


410 


15 


8 




172 


3 


1 


5 


678 


g 


11 






6 


591 


16 


0 


4,023 


15 


6 


24 


13 


11 


4 


048 




5 




174 


9 


11 


4 


606 


5 


11 




10 


1 


174 




LI 


8,456 




11 








3 


456 


5 






150 


0 


0 


3 


150 


0 


0 












0 


3,000 




0 








3 


000 




0 




20 


12 


2 




563 


17 


9 


111 


17 


11 


20 


12 


2 


431 




8 










431 


7 


S 


57 


27 


9 


11 




567 


9 


11 


40 










11 


520 




0 










520 


0 


0 




1,600 


0 


0 


42 


866 


17 


0 










0 


40,000 




0 


1,266 


17 


0 


4i 


266 


17 


0 


66^ 


175 


5 


2 


4 


579 


8 


6 


135 




4 


146 


14 


5 


4,268 


15 


0 


28 


10 


9 


4 


297 




9 


70 


1,600 


0 


0 


41 


600 


0 


0 








793 




6 


40,000 




0 


806 


11 


6 


40 


806 


11 


6 


80 


250 


0 


0 


5 


250 


0 


0 














5,000 






126 


0 


6 


5 


126 




6 


lOS 


156 


16 


0 


5 


381 


0 


7 












7 


3,920 




0 


156 


16 


0 


4 


076 


16 


0 


126 


120 


0 


0 


4 


132 


10 


4 








185 


10 


1 


3,000 




0 


947 




3 


3 


947 




s 


157 


25 


16 


6 




771 


19 


6 


257 


IS 


7 


177 


4 


9 


332 




7 


4 


14 


7 




336 


16 


2 


143- 


500 


0 


0 


14 


529 


11 


8 














10,000 




0 


4,529 


11 


8 


14 


529 


11 


8 


212 


500 


0 


0 


11 


249 


9 


5 








77^ 






10,000 




0 


476 


10 


6 


10 


476 




6 


255 


40 


0 


0 


1 


261 


10 


4 












soo 




0 


461 


10 


4 


1 


261 


10 


4 


109 


43 


6 


0 


1 


262 


3 


11 














866 




0 


395 


17 


11 


1 


262 


3 


11 


142: 


0 


14 


0 




15 


13 


10 














14 




9 


1 


8 


1 




15 


13 


10 


214 


24 


6 


5 




553 


5 


6 


42 


18 




13 


1 


3 


478 




10 


19 


3 


8 




497 


5 


6 


237 


2 


10 


4 




72 


17 


5 


34 


7 




3 


2 


11 


34 


13 


9 


0 


13 


8 




35 


7 


5 


271 


5 


2 


0 




196 


4 


10 


176 






8 


3 


11 


11 


10 


2 


0 


4 


8 




11 




10 


272 


) 


13 


2 




173 


3 


7 


167 


14 


6- 


a 


9 


1 






















175. 


0 


4 


2 




2i 


14 


5 


21 


0 


9- 


0 


13 


8 






















190 


8 


13 


2 




435 


13 


6 


387 


2 




17 


8 


1 


so 




11 


0 


14 


1 




SL 






193 


2 


19 


0 




180 


.5 


5 


173 


8 


S 


6 


17 


2 






















204 


0 


10 


1 




41 


13 


5 


40 


5 




1 


8 


2 






















207 


8 


12 






283 


is 


6 


154 






11 


19 


10 


U4 


13 


4 


2 


13 


10 




117 


7 


2 


220 


15 


16 






578 


15 


11 


367 


15 




27 


15 


10 


179 




8 


4 


3 


10 




183 


4 


6 


235 


5 


10 






166 


7 




73 


17 


4 


7 


2 


8 


S3 


8 


9 


1 


18 


11 




85 


7 




236 


19 


18 


10 




542 


9 
















396 


8 




6 


0 


6 




402 


9 


3 


223 










0 


S 


5 


0 


3 






























155 


13 


10 


11 




288 


16 


7 


45 


10 


11 


14 


9 




228 


0 


11 


0 


15 


8 




228 


16 


7 


205 










0 


4 


2 








0 


4 


2 






















40 


2 


7 






51 


0 


8 














47 


2 


0 


J 


18 


8 




51 


0 


8 


208 


1 


1 






87 


2 


6 








14 


12 


9 






















213 


40 


11 




1 


,118 


18 


11 


471 






48 


5 


8 


588 


13 


1 


in 


17 


10 




59S 


10 


11 


227 


45 


3 




] 


,147 


7 


1 








50 


9 


3 


740 


5 


n 


Yc 


13 


8 




753 


19 


7 


248 


18 


10 






462 


9 


2 


124 




9 


20 


8 


7 


311 


8 


10 


5 


15 


0 




317 


3 


10 


251 


6 


16 






307 


3 


7 


295 






12 


0 


1 
























20 


8 


2 




495 


16 


9 






2 


22 


0 


11 


854 


2 


8 


6 


11 


0 




360 


13 


8 


269 


4 


IS 


9 




218 


10 


4 


209 




11 


8 


13 


5 






















276 


41 


18 


10 


1 


,118 


14 


9 








49 


19 






IS 


11 


15 


15 


10 




716 


14 


9 


229 


0 


11 


0 




13 


12 


4 














10 


11 


2 


i 


1 


2 




13 


12 


4 


184 


3 


5 






84 


4 


2 
















7 


4 


IS 


16 


10 




84 


4 


2 


185 


5 


8 






115 


1 


8 














108 


3 


6 


6 


IS 


2 




115 


1 


8 


242 


22 


7 






475 


18 


2 














447 


6 


3 


28 


•11 


11 




475 


18 


2 


244 


22 


19 






609 


10 


5 


190 


11 




27 


0 


3 


383 


11 


5 


£ 


7 


4 




391 


18 


•9 




0 


10 


2 




53 


3 


7 


51 


14 


4 


1 


9 


3 






















228 


3 


16 






275 


19 


8 


267 


5 


3 


8 


14 


5 
























3 


14 






135 


7 


7 


99 


17 


0 


6 


5 


10 


28 


15 


11 


0 


8 


10 




29 


4 


9 


NU. 


10,741 


17 


4 


300 


,239 


7 


11 


18,563 


9 


3 


8,473 


13 


0 


253,415 


IS 


5 


19,786 


12 


3 


273 


,202 


5 


8 





under 1 and 2 Will. IV. cap. 33, and other Acts, for one Year ended 31st December 1849. 





Cr. 


£. s. d. 


3lst December 1849 


By Her Majesty’s Escbequer, in Amount transrerred by the jCommissioners off 
Public Worlss *1 


27,000 0 0 


>> >> 


By Balance m Bank to nest Account . . . - • - 






£ 


27,040 18 5 



Office of Public Works, Dublin, G. Adams, Accountant. 

1st JYay 1850. 
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IRELAND :-APPENDIX TO EIGHTEENTH REPORT 

A STATEMENT of Loans made by the Commissioners of Public Works in Ireland pursuant to the 

Consolidated Fund, the Repayments withvu the Year, 



1000 

1074 
1073 

1075 

1076 



932 

1044 



NAME OP PAHTT. 



PURPOSE OF LOAN. 



Antrim County . 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 

Ditto 
Ditto 



Ditto 

Ditto 

Ditto 

Ditto 

Ditto 



Ditto 
Ditto 
Ditto 
Ditto 
Ditto 

Ditto 

Ditto 

Ditto 
Armagh County 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Ditto 
Carrickfergus 
Town. 

Cavan County . 
Ditto 
Ditto 

Ditto . . 

Ditto 

Ditto 

Cork County, of 
the city. 

Donegal County . 

Ditto . . 

Dublin Finance 
Committee 
Dublin County . 

Ditto . . 

Ditto 

Ditto 

Galway County . 
DiUo 
Ditto 
Ditto 

Ditto . . 

Ditto . . 

Ditto . . 



Road, Randalstown to Toome . 
Road, Ballymeana to Bnilyeestk 
Road, Ballycastle to Bailymeona 
Road, Glenarm to Cusheiidall 
Read, Larne to Ballynure . . 

Road, Ballycastle to Coleraine and 
Bailynionev. 

Road, Ballycastle to Armoy . . . 

Road, Ballycastle to Bushmills and 
Porfrush. 

Road, Portglenore to Randalstown . 
Road, Ballycastle to Cusliendall 
Court-house at Ballymena . . 

Road, Cullybackey to Ballymena 
Road, Cushendall 10 Ballycastle 
Road, Carrickfergus to Ballyclare . 
Road, Newtown Crommelin to Glen- 
bush. 

Road, Cullybackey to Kilrea by Kes- 

Rond, Ballycastle to Bushmills by 
Ballinlay. 

Road, Bushmills to Giant’s Causeway 
Road, Billychurch to Lisnagunnogue 
Road, PurlBlewart to Bushmills . 
Road, Ballycastle to Ballymena , 
Road, Billychurch to Lisnagunnogue 
Church. 

Road, Ballycastle to Ballymenna by 
Glenhusk. 

Road, Ballycastle to Bushmills by 
Clouchor. 

New Court-house at Belfast , . 

Road. Stewartstown to Antrim . 
Road, Lurgan to Lisburn 
Road, Tandaragee to Portadowu 
Road, Lurgan to Antrim 
Road, Lurgan to Stewartstown . 
Road, Bullynary to Clancore 
Road, Riehhill to Duugannon . 
Road, Portadown to Charlemont 
Road, Carrickfergus to Ballynure 

Road, BiiHyconnell to Sligo . 

Bridge over the Erne at Sallaghan 
Read, Ballyconnell to Ballitiamore 
Road, Enniskillen to Drumshamho 
Road, Ballyconnell to Drumkeeran 
and Sligo. 

Road, Baillieborough to Kingseourt . 
Widening Lower Glanmire Road . 

Road, Letterkenny to Ramelton 
Road, Faloara Cross Road to Guidore 
Road, Dublin to Kingstown and Bray 

Cutting down and building a retain- 
ing wall at Kingstown. 

Road, Kingstown to Glencullen 
Road, Dublin to Blackrock . 
Rebuilding Old Bawn Bridge . 
Road, Outerarde to Clifden . . 

■Road, Galway to Meenish . 

Road, Galway to Greatman’a Bay 
Court-house and Bridewell at For- 
tumna. 

Road, Outerarde and Clifden to the 

Road, Clifden and Outerarde to 
Cam a. 

■Road, Outerarde to Kylesalla . 




169 0 6 
224 15 9 
179 6 10 
233 18 4 
134 13 5 
242 13 8 
117 7 4 
828 7 5 
1,553 0 U 

450 0 0 
106 I 0 
367 14 1 
734 1 8 
1,120 9 5 

443 12 10 



50 7 2 
75 4 1 

139 4 1 
162 13 1 
162 19 0 
362 S 9 

77 0 10 

170 17 0 

657 9 10 



3 10 10 

4 14 4 

3 15 1 

4 18 1 
2 16 7 
4 17 2 
2 5 6 
6 6 0 



4 0 4 
4 14 3 

4 15 3 
10 9 3 

2 11 11 

5 15 3 
18 19 .10 



500 0 0 
4,000 0 0 



803 0 0 
1,500* 0 0 



0 0 
0 0 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 



65 



Provisions of the Act 6 & 7 Vic. cap. 44, showing the Balance of each Loan on the 1st January 1849, the Issues out of the 
and the Balance outstanding on 3lst December 1849. 



Interest 


cctued 
e rear. 


TOTAL. 


EEPAYMENTS. 


Ouistao4 


BALANCE 
iij;, 31st December 


1849. 


No: 

of Lean. 




Princ 


pel. 




Interest. 


Priaci 






Interert. 


£ 




d. 


£. 




d. 


£, 


*. 


d. 


£. 


s. 


d. 


£. 




d. 


£, 




d. 






1 


2 




478 


12 


4 


462 


13 


8 


15 


IS 
















246 




2 


0 




155 


18 


0 


151 


0 




4 17 
















247 




2 


1 




80 


6 




64 


2 




3 


5 


9 


12 


13 


1 


0 


5 




270 




39 


11 




1,322 


12 


10 


841 


10 




55 


7 


9 


417 


;1 


10 


8 


2 


8 


273 




5 


13 




161 


13 


0 


71 


14 


10 


7 


0 


0 


81 




8 


1 


11 


6 


283 




13 


16 




386 


11 


4 


160 


18 




16 


16 




204 


16 




3 


19 


9 


284 




32 


17 




878 


4 




312 


4 




38 


15 




517 






9 


18 




290 




24S 


5 




6,375 


15 




1,907 


10 


10 


283 


19 




4,105 


10 


10 


78 


14 


11 


297 




97 


17 




2,419 


19 


0 


622 


8 




108 


10 




1,656 




10 


32 


15 




312 




5 


17 




209 


6 


9 


148 


16 




8 


13 


10 


50 


.7 




0 19 




313 




57 


2 




1,436 


16 




385 


13 




64 


6 


10 


96S 


4 


8 


18 


11 


4 


326 




67 


16 




1,606 


14 


11 


282 


15 




73 


0 




1,227 






23 


10 




327 




2 


5 




241 






99 


7 










139 




9 


2 


5 


8 


328 




2 


5 










171 


5 


11 


5 


10 
















329 




36 


6 




845 


17 




126 


7 




38 


12 




668 






12 


16 


3 


886 




157 


7 




4,257 


1 




704 


16 




143 


4 




3,343 


17 




65 


3 


11 


887 




81 


19 




1,885 


19 


10 


243 


10 




86 


9 




1,526 


14 




29 


5 


8 


999 




21 


14 










65 


11 




22 


18 




404 




9 


7 


15 


0 


1000 




42 


S 










135 


15 




36 


17 


11 


844 




11 


16 


3 


9 


1074 




11 


IS 


10 








32 


6 




12 


10 




223 


5 




4 


5 


11 


1073 




11 


18 












15 


10 


9 


9 


2 


241 






4 


12 




1075 




16 


2 




381 


6 


11 


43 


12 




14 


16 


11 


311 


18 




5 


19 




1076 




10 


12 






















516 


19 




10 


12 




1174 


Luaii sanctioned 








































in 1849. 


10 


5 




510 


5 
















500 






10 


5 




1175 


Ditto. 


61 


7 






















4,000 




0 


61 


7 




1236 


Ditto. 


7 


19 


10 














8 


6 




152 






3 


4 




948 




10 


12 
















11 


1 




202 


!8 




4 


5 




949 




8 


9 










17 






3 


16 




161 


.7 


11 


3 


8 




950 




10 


19 




249 






24 


14 




11 


9 




209 






4 


8 








6 


7 


0 








IS 






6 


12 




121 
















11 


7 




258 






25 


18 




11 


13 


4 


216 


.5 


6 


4 


11 


7 






• 5 


10 
















5 


11 


4 


105 


;i 








9 






38 


17 
















29 


8 


11 


745 


9 


2 


15 


14 


4 


1044 




68 


17 




1,654 


1 




303 


7 




75 


9 


11 


1,249 


13 


10 


25 


10 


4 


310 




22 


10 
















22 


2 




450 


0 


0 


10 


10 


10 


285 




8 


1 










106 


1 


0 


5 


9 




















15 


14 
















17 


8 




281 


13 


5 












30 


2 
















34 17 


10 


526 


6 


7 






5 






65 


19 




2,013 


9 




306 


3 


2 


58 


19 


10 


1,617 


6 


3 


30 


19 


9 


325 




20 


17 
















19 


8 


8 


402 


6 


6 


9 


8 


4 


1077 




68 


13 




1,568 


13 




146 


16 




,40 


13 


9 


1,353 


3 


9 












0 


7 


0 




















7 




10 


1 


7 




225 




29 


5 


5 








111 






S3 


3 




741 


12 


2 


8 


10 


10 


705 




7 


19 


10 


249 


17 
















241 


17 












1 


1 


9 


22 


18 




21 


14 




1 


4 


6 














262 




2 


10 


0 




4 


0 


50 


7 


2 


2 


16 


10 














293 




2 


9 


11 






2 








6 


18 


1 


















9 


8 


9 


509 


8 




198 


4 




1 


15 


8 


30 i 




8 


7 


13 


1 










0 




















139 


4 


I 


10 


19 


4 






8 


3 


0 




















162 




1 


12 


17 


3 


301 




11 


14 


3 


279 




6 














262 




0 


16 


9 


6 


302 




9 


5 


8 


382 


3 


8 


338 


4 


11 


19 




1 


24 




10 


0 




10 






3 


17 


0 


83 




9 














77 




10 


6 


8 


11 


323 




3 


11 


0 


185 


3 


3 














170 17 


0 


14 


6 


3 


324 




32 17 


0 


709 




8 














657 




10 


51 


16 


10 


330 





K 
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IRELAND;— APPENDIX TO EIGHTEENTH ANNUAL REPORT 



A Statement of Loans made by the 











1 


BALANCE 










Nn. 












Amount Issued 


NAME OF PARTY. 


PURPOSE OF LOAN. 


payments. 












of I<oan. 


Principal. 


Inteceit. 


















£. s. a. 


£. 


d. 


£. «. 


d. 


£. 


s. 


d. 


370 


Galway County . 


Road, Ballycar to Creggs and Ash- 




234 16 


9 


7 18 


5 








249 


Kerry County . 


league. 

Road, Kilfrehane to Tiledrenagh 




26 6 


5 


3 12 


6 








250 


Ditto 


Road, Kenmare to Macroom 






5 


3 15 










260 


Ditto 


Road, Killariiey to Castlemaine . . 


















26S 


Ditto 


Road^ Cahirciveen to St Iman’s 




















Ditto 


Bay. 




50 0 




0 13 












Ditto 


Road, Castlemaine to Dingle 




















Ditto 


Rood, Tralee to Millslreet . 


















281 


Ditto 


Cotistriiction of Quay at Cahirciyeen 










2 








286 


Ditto . . 


Sessions-house at Dingle 


















289 


Ditto 


Road, Listowel to Abbeyfeale 


















292 


Ditto . . 


Road, Kenmare to Castletown . 


















306 


Ditto . . 


Road, Cahirciveen to the Quay near 






















that Town. 


















311 


Ditto . 


Itoat), Killarney to Bantry . . . 




2,224 0 


10 


38 19 


11 








315 


Ditto 


Wonclen Bridge over Kiver Feale , 


















331 


Ditto . . 


Wooden Bridge over Sound at C’aiiir- 




393 19 




6 16 


2 












civeen. 


















1001 


Ktldare County . 


Koad, Johnstown Bridge to Mass by 




240 0 




4 1 














Gleneullen. 












167 






1045 


Ditto 


Road, Edenderry to Trim . . . 




450 0 




7 7 


7 






1046 


Ditto 


Road, from Carberry to Longford . 


















1253 


ICng’s County . 


Completing unfinished Relief Works 
















320 


Limerick City . 


Building a Court-house .... 




1,250 0 


0 


97 15 


11 








1261 


Limerick County 


Improvements on Road, Limerick to 












9 


0 








KiUmallock. 












70 






1262 


Ditto 


Improvements of Road, Kilfinnan to 














0 




Ditto . . 


Tipperary. 












70 






1263 


I'dr finishing 747 perches of Koad 


















Ditto 


from Kilfinnan to Tipperary. 


















1265 


For finishing the High Bridge of 












50 




0 






Bosnetstown. 


















1267 


Ditto 


Finishing Road, Pnllasgreen to Kil- 












30 


0 


0 






common 


















1270 


Ditto . . 


Finishing Road from Limerick to 












25 


0 


0 
























309 


liongtord County 


Bridge over the Shannon atTarmon- 




787 12 


2 


57 19 


2 










Ditto 


harry. 


















1225 


Construction of Roads, Barony of 












261 


0 


10 




Ditto . 


Ardagh. 


















1226 


Construction of Roads, Barony of 












116 


19 


0 




Ditto . . 


Moydow. 


















1227 


Construction of Roads, Barony of 














5 


0 




Ditto . . 


Abbeyshrule. 


















1228 


Construction of Roads, Barooy of 












562 


2 


6 






Granard. 


















1229 


Ditto 


Construction of Roads, Barony of 












427 




0 




Ditto 


Longford. 


















1230 


Constmctiou of Roads, Barony of 












468 


19 


0 






Ratbcline. 


















847 


Louth Countv , 


Alterations, &c. of Court-house, Dun- 




496 10 


9 


11 4 


8 












dalk. 


















1159 


Ditto 


Completing Koad, Dundalk to Car- 












400 


0 


0 






rickmacrosR. 


















1160 


Ditto 


Completing Koad, Ardee to Drum- 












300 




0 






condra. 


















1161 


Ditto . . 


Completing Road, Dundalk to Drum- 












800 


0 


0 






condra. 


















1235 


Ditto 


ImproTements of Koad, Dundalk to 












440 


0 


0 




Mayo County . 


Kingscourt. 


















242 


Road, Eillala to Crossmolina 




200 0 


0 


10 0 


7 








243 


Ditto . . 


Road, Glenamoy to Portacloy . . 




208 1 4 


3 


2 18 


5 








257 


Ditto 


Road, Daughall to Cleg^an . . . 




155 0 


0 


10 15 


LI 








258 


Ditto 


Bridge over the Owenmorc at Bangor 




390 14 


11 


5 9 


3 








288 


Ditto 


Road, Glenamoy to Bangor . . , 




42Q 14 


0 


5 17 


8 








• 307 


Ditto . . 


Koad, Castlebar to Mewport . . 




739 9 


11 


7 5 


0 








285 


Queen’s County. 


Koad, Abbeyleix to Durrow . 




19 14 


0 


t !5 


10 


3 


0 


0 ; 


308 


Ditto 


Road, Mountmellick to Abbeyleix . 




52 10 


10 


1 0 


6 








316 


Ditto . . 


Road, Roscrea to Urlingford . 




45 17 


5 


©17 


9 
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Commissioners of Public Works, &c. — continued. 





laterest Accrutii! 


TOTAL. 




REPAYMENTS. 


BALANCE 

OntitaodiDg, 3Uc December 1849. 


No. 
















1 Prindpa). 


I Interest. 


Ptiodpal. 


1 Interest. 








£. 


J. d. 


£. 


s. 


d. 




s. 


d. 


£. 


s. 


d. 


£. «. d. 


£. s 


. d. 








10 


19 9 


253 14 


11 


99 


1 


5 


17 


17 


4 


135 15 4 


1 0 


10 


370 






0 


8 4 


30 


7 


3 


25 


16 


11 


4 


0 


8 


0 9 6 


0 0 


2 


249 






0 


8 11 


31 


13 


11 


26 


5 


4 


4 


3 


9 


1 4 1 


0 0 


9 


250 






42 


0 5 


906 


18 


6 


26 


4 


8 


41 


13 


9 


823 15 4 


15 4 


9 


260 






49 


10 5 


1,190 


1 


9 


250 


15 


4 


63 


1 


8 


870 2 11 


16 1 


10 


268 






2 


10 0 


53 


7 


7 








2 


9 


1 


60 0 0 


0 18 


6 


269 






37 


7 9 


800 


10 


9 


5 


10 


7 


86 


15 


7 


744 9 5 


13 15 


2 


276 






5 17 3 


280 


7 


3 


245 


3 


2 


35 


4 


1 








277 






0 


9 0 


72 


2 


8 


63 




6 


3 


17 


2 








281 








8 2 


81 


4 


2 


70 


8 


0 


7 


4 


4 


3 10 4 


0 1 


6 


286 






1 


16 2 


70 


3 


7 


67 


3 


11 


2 


19 


8 








2S9 






67 




2,126 


12 


8 


546 


5 


0 


100 


1 


4 


1,457 18 11 


22 7 


5 


292 






7 


15 5 


177 


2 


4 


21 


0 


4 


9 


4 


8 


145 8 4 


1 9 


0 


306 






102 


16 7 


2,365 


17 


4 


360 


0 


2 


113 


4 


6 


1,864 0 8 


28 12 


0 


311 






8 


19 7 


314 


18 


5 


252 


17 


7 


13 


10 


5 


47 15 8 


0 14 


9 


315 






17 


18 3 


418- 15 


5 


85 


7 


6 


20 


1 


7 


308 11 7 


4 14 10 


331 






13 


7 2 


287 


8 


5 














270 0 0 


17 8 


5 


1001 






26 


11 11 


651 


9 


6 














617 10 0 


33 19 


6 


1045 










391 


4 


6 














878 0 0 


13 4 


6 


1046 










2,112 


8 


11 














2,104 18 1 


7 10 


10 


1253 


Loan saoctioned 




53 






























in 1849. 






1,40L 


1 


8 


4£ 


3 


3 


136 


16 


9 


758 16 9 


14 4 


11 


320 








0 10 


9 


0 


10 














9 0 0 


0 0 


10 


1261 


Loan sanctioned 


































in 1849. 








|70 


2 


4 














70 0 0 


0 2 


4 


1263 


Ditto. 




0 


2 4 


70 


2 


4 














70 0 0 


0 2 


4 


1263 


Ditto. 




0 


1 8 


50 


1 


8 














50 0 0 


0 1 


8 


1265 


Ditto. 




0 


2 2 


30 


2 


2; 














30 0 0 


0 2 


2 


1267 


Ditto. 




0 


2 9 


25 


2 


9 














25 0 0 


0 2 


9 


1270 


Ditto. 




28 


15 2 


874 


6 


6 


51 


6 


8 


81 


3 


4 


270 5 6 


5 11 


0 


309 






4 


7 10 


265 


8 


8 














261 0 10 


4 7 10 


1225 


Loan sanctioned 






19 2 




























in 1849. 






118 18 


2 








i 






116 19 0 


1 19 


2 


1226 


Ditto. 




2 


5 3 


128 10 


3 














126 5 0 


2 5 


3 


1227 


Ditto. 




7 


6 1 


569 


8 


7 














; 562 2 6 


7 6 


1 


1228 


Ditto. 




7 


6 11 


434 


11 


11 














427 5 0 


7 6 


11 


1229 


Ditto. 




7 


8 10 


476 


7 10 














468 19 0 


7 8 


10 


1230 


Ditto. 




(,16 


4 9 


524 


0 


2 


277 


9 


0 


22 


11 


0 


219 1 9 


4 18 


5 


847 






5 


2 4 


405 


2 


4 


35 


0 


0 








365 0 0 


6 2 


4 


1159 


Lo&n sanctioned 




4 


7 10 


304 


7 10 


40 


0 


0 








260 0 0 


4 7 ; 


10 


1160 


Ditto. 




4 


7 10 


304 


7 10 


40 


0 


0 








260 0 0 


4 7 10 


1161 


Ditto. 




4 13 11 


444 13 11 








... 






440 0 0 


4 13 11 


1235 


Ditto. 




10 


0 0 


220 


0 
















200 0 0 


20 0 


7 


242 










222 


1 


8 














208 14 3 


13 7 


5 


243 










173 10 11 














155 0 0 


18 10 11 1 








18 


14 2 


414 18 


4 


55 17 


7 


19" 


2 


5 


334 17 4 












17 


18 5 


444 10 


I 


73 15 


7 


11 11 


9 


346 18 5 


IS 4 


4 








34 : 


19 8 


781 14 


7 


69 12 


6 


32 


2 


9 


669 17 5 


10 1 11 








1 


2 2 


25 


2 


0 














22 14 0 


2 8 


0 


285 






1 


6 3 


54 17 


7 


52 10 10 


2 


6 


9 














0 : 


14 3 


47 


9 


5 


42 


4 


”1 


1 


9 


0 


3 18 5 


0 3 


0 


SIS 





K 2 
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A Statement of Loans made by th» 



1240 

1250 

1251 



I NAME OF PARTY. 



Queen’s County. 

Ditto 

Ditto . . 

Ditto . , 

Ditto . . 



1245 

1246 
414 



Ditto . . 

Tipperary County 



PURPOSE OF LOAN. 



Road, Monntratli to Kilkenney’. . 

Improvements on Road, Strand 
Bridge to Tollerton. 

Improvements on Road, Ardentacle 
to Killeshan. 

Improvements on Road, from Ros- 
senna to Douglas Bridge. 

Improvements on Road, Ardentacle 
and Pat Browne’s house. 

Road, Boyle to Ballina .... 

Road, Sligo to Ballyshannon 

Road, Siigo to the Pool .... 

Improvements on Road, Lissadell to 
Mullaghanane. 

Completing Sewerage of Town of 
Sligo. 

Road, Borrisoleigh to Anglesey Road 



£. s. d. 

13 3 6 



£. s. d. 

0 3 0 



£. I d. 
90’ 0 0 
50 0 0 
30 0 0 
130 0 0 

80* 0 0 



1138 

1221 

254 



303 

1254 

294 

943 

1154 

1163 

1164 

1165 

1166 

1167 

1168 
1169 

1240 

1241 

1242 
255 

322 

402 

882 

1151 

1152 

1153 
291 

336 

343 

sei 

506 

644 

881 



Westmeath Co.. 

Ditto . . 

Wexford County. 

Ditto. . 

Ditto 

Wicklow County 
Ditto 

Ditto . . 

Ditto . . 

Ditto . . 

Ditto 

Ditto . . 

Ditto . . 

Ditto 
Ditto . 

Ditto 

Ditto . 

Ditto 

Newry Naviga- 
tion Company. 
Port rush Harbour 
Directors. 
Trustees of Lime- i 
rick Roads. I 
Limerick Bridge 1 
Commissioner.'!. 
Irish Waste Land 
Society. 

Ditto . 

Ditto 

Rev. J. J. O’Sul- 
livan. 

Rev. P. Fleming 
EarlofCoortowu 

Rev. T. Barry . 

Rev. Owen 
O’Reilly. 

Rev. Jas. Doheny 

Rev. Joseph 
Sheahan. 



Completing Road, Mullingar to 
Rochfort Bridge. 

Completing Road, Tyirell’s Pass to 
Ballymnre. 

Road, Ferns and Camolin to Cour- 
town Harbour. 

Enatl, Wexford to Gorey 

Compleiing Road from Newross to 
Wexford. 

Road, Kilbride to County bounds, 
Talbolstown. 

Road, BleBsiogton to Nass . 

Impiovemems of Road, Blessingtoii 
to Wicklow. 

Road. Kilshaley to Lady Hutchin- 
son’s New Road. 

Road, Kiisha bounds to Kiltegan 

Road, Donard to Snugborough 
Bridge. 

Road, Donard to Glen of Imaal 

Road, Carnew and Bullingate Bridge 

Road, Rathdrum to Tinahely . 

Road, Kiltegan to Wicklow . 

Repairing Road, Kilshabeg to Lady 
Hutcbinaon’s New Road. 

Road, Crossford to Rathabanmore . 

Road, Wicklow to Roundwood . 

Fxteusion of Canal 

Protection of Pier and Harbour . . 

For Improvements 

Construction of Floating Docks . . 

Thorough Drainage of sundry Town- 
lands. 

Thorough Drainage of Gleneask es- 
tate. 

Thorough Drainage of Kylesalia, &c. 

Completion of R. C. Chapel, Killarney 

Completion of Maiahide Cliapel . 

Road, Wexford to Dublin, through 
his Lordship’s estate. 

Enlargement of R. C. Chapel at 
Bantry. 

Aiding erection of R. C. Chapel, 
Virginia. 

Galleries to R. C. Chapel, Dun- 
manway. 

Completion of R. C. Chapel in united 
Parishes of Kilmachahea and Kil- 
faugberaby. , 



60 13 9 
no 13 3 

256 1 6 
246 0 3 



20,000 0 0 
4,481 6 6 
1,900 0 0 
6,000 0 0 



602 11 1 

500 0 0 
800 0 0 

600.’ 0 0 

528 17 0 

550 0 0 

500 0 0 



1 2 5 

3 6 1 

5 8 8 

4 17 11 



1,779 9 1 
108 13 0 
47 17 10 
118 12 7 



910 0 

10 IS 7 
2 14 4 

69 6 6 

1 16 3 

51 0 1 

12 12 1 



100 0 0 
50 0 0 

75 0 0 

50 0 0 

200 0 0 

75 0 0 
100 0 0 

43 0 0 
50 0 0 

50 0 0 
250 0 0 
100 0 0 

50 0 0 
300 0 0 



7,550 0 0 
60 0 0 
140 0 0 
100 0 0 
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Corumiasionei's of Public Works, &c. — continued. 





Intereat Accrued 
within tlie }Tesr. 


.TOTAL. 


REPAYMENTS, 


B.ALANCE 

Outsiondiiif', 3Ut Decembei 


1849. 


Nn. 




Principe!. 


Interest. 


Priao 


pul. 




Inteteut. 




£. .. 


d. 


£. 




d. 


£. s. 


d. 


£. *. 


d. 


£. 


s. 


d. 


£. 


,t. 


d. 








0 


3 


8 


IS 


12 


2 


13 3 




0 8 


8 














319 






0 


2 


9 


90 


2 


9 










90 






0 


2 


g 


1248 


Loan sanctioned 






































in 1849. 




0 


1 




50 


1 


6 










50 




0 


0 


1 


6 


1249 


Ditto. 




0 


0 


11 


30 


0 


11 










30 




0 


0 


0 


11 


1250 


Ditto. 




0 


3 


11 


130 


3 


11 










130 




0 


0 


3 


11 


1251 


Ditto. 




1 


4 


2 


182 


4 


1 


128 4 


6 


3 19 


7 














295 






0 


14 


8 


80 


14 


8 










80 




0 


6 


14 


8 


1243 


Loan sanctioned 






































in 1849. 




0 


11 


0 


60 


11 


0 










60 


0 


0 


0 


11 


0 


1244 


Ditto. 




0 


13 


9 


75 


13 


9 










75 


P 


0 


0 


13 


9 


1245 


Ditto. 




4 


16 


9 


580 


16 


9 










576 




0 


4 


16 


9 


1246 


Ditto. 




0 


12 


3 


51 


3 


5 


50 8 


3 


0 15 


2 














474 






1 


7 


10 


101 


7 


10 










100 




0 


1 




10 


1158 


Loan sanctioned 






































in 1849. 




0 


7 


3 


so 


7 


3 










50 


o' 


0 


0 




3 


1,221 


Ditto. 




1 


7 


4 


63 


3 


6 


57 8 


2 


2 8 


2 


3 


11 


7 


0 




7 


254 






4 


19 


1 


187 


18 


5 


179 IS 


3 


8 5 


2 














303 






0 


2 


3 


75 


2 


3 










75 




0 


0 


0, 


3 


1254 


Loan sanctioned 






































in 1849. 




11 


6 


8 


272 


16 


10 


50 9 


9 


12 9 


7 


205 


11 


9 


4 


3 


9 


294 






11 


11 


1 


262 


9 


3 


25 12 


7 


11 17 


5 


220 




8 


4 


11 


7 


943 






0 


14 


0 


50 


14 


0 


15 19 


4 






34 


0 


8 


0 


14 


0 


1154 






3 


5 


8 


203 


5 


8 


28 2 


6 






171 


17 


6 


3 


5 


8 


1163 






0 


19 


S 


76 


19 


8 


6 5 


0 






68 


15 


0 


0 


19 


8 


1164 






1 


12 


s 


101 


12 


8 


8 15 


0 






91 


5 


0 


1 


12 


8 


1165 






0 


8 


b 


43 


8 


5 


2 13 


9 






40 


6 


3 


0 


8 


5 


1166 






0 


14 


4 


50 


14 


4 


10 6 


3 






39 


13 


9 


0 


14 


4 


1167 






0 


13 


3 


50 


13 


3 


13 10 


0 






36 


10 


0 


0 


13 


3 


1168 






1 


6 


8 


251 


6 


8 


24 3 


9 






2-25 


16 




1 


6 




1169 






1 


1 


1 


101 


1 


1 










100 


0 




1 


1 




1240 


Ijoan sanctioned 






































in 1849. 




0 


12 


S 


50 


12 












50 


0 




0 


12 


3 


1241 


Ditto. 




1 


9 


10 


301 


9 


10 










300 


0 




1 


9 


10 


1242 


Ditto. 




1,000 


0 


0 


22,779 


9 


1 










20,000 


0 




2,779 


9 


1 


255 






216 


] 


5 


4,806 


0 


11 


250 17 


10 


229 2 


2 


4,230 


8 




95 


12 


3 


'322 






95 


0 


0 


2,042 


17 


10 






.95 0 


P 


. 1*900 


0 




47 


17 


10 


402 






459 


11 


2 


14,128 


3 


9 






181 10 


0 


13,550 


0 




396 


13 




882 






1 


15 


3 


61 


15 


3 










60 


0 




1 


15 




1151 






4 


2 


2 


144 


2 


2 










140 


0 


0 


4 


2 


2 


1152 






0 


16 


8 


102 


18 


S 










100 


0 




2 


18 


8 


115S 






8 


14 


11 


620 


16 




602 11 




18 4 


11 














291 






23 


4 




533 


18 


2 


37 13 




’32 6 




462 


6 




1 


11 


8 


336 






32 


0 




834 


14 


4 










800 


0 


0 


34 14 


4 


343 






30 


0 


0 


699 


6 


6 






30 0 


0 


• -600 


0 




69 


6 


6 


367 






26 


9 


0 


557 


2 


3 










• -528 


17 




28 


3 


3 


506 






27 


10 


0 


628 


10 












550 


0 




78 


10 




644 






25 


0 


0 


537 


12 












500 


0 




37 


12 


1 


881 
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A Statement of Loans made by the 











BALANCE 




No. 

of Loan. 


NAME OF PARTY 




Over- 


Outstanding, IstJammry 1S49. 


Amount lesiiud 
within tlie Year. 








Principal. 


Interest. 












£. s. d. 


£. s. d. 


£. *. d 


£. «. d. 


S83 


Rev. J. Mc.a- 


Finishing R. C. Chapel at CuldufT . 




239 15 11 


4 3 c 






vett. 










838 


Ri?:ht Rev. E. 


Completion of R. C. Chape! at Cock- 




414 17 3 


8 9 5 






Maffinn. 


hill. 












Rev. j. Crawford 


Prection ot Presbyterian Church, 
Londonderry. 

In aid of Construction .... 




500 0 0 


6 6 0 




lO.'iS 


Annalong Pier . 




600 0 0 








Ballycotton Pier 


Ditto 




1,000 0 0 




700 0 0 


1060 


Bullinalcill Pier. 






300 0 0 




150 0 0 


1066 


ijellmullet (Janai 






1,500 0 0 






1067 


Hiinoweii Pier , 


Ditto 




1,000 0 0 






1069 


Ballyness Pier . 


Ditto 




160 0 0 






1173 


BallyDSCitml Pier 


Ditto 








450 0 0 


1019 


UOurtown Pier . 


Ditto 




2,000 0 0 






1054 


Carlingford Pier. 


Ditto 




466 13 4 






1064 


CIaddae;h Pier . 


Ditto 




1,333 6 8 








Clogher Head 


Ditto 




225 0 0 








Harbour. 












1056 


Graystones Pier 


Ditto 




200 0 0 






1061 


Errislaniion Pier 












1057 


Kilkierran Pier . 






260 0 0 




500 0 0 


1050 


Mounfchftrles Pier 


Ditto 




1,088 0 0 






1051 


Newport Pier . 


Ditto 




400 0 0 






1068 


Newcastle Pier . 






1,500 0 0 






1072 


Portnablahy Pier 


Ditto 




400 0 0 








Kossioe Pier 






200 . 0 0 






1052 


Slade Pier . 






600 0 0 






1172 


Tarrea Pier . . 










1072 


Tentry Rer . 


Ditto .... ... 














Drainage, &o. 












Public "Works. 


Annagh District 




1,350 0 0 


25 15 3 




1034 i 














1115 
Special j 
1100 


Ditto 


Alick District 




1,900 0 0 


26 5 4 


300 0 0 


Ditto 


Ardee District 




1,200 0 0 


19 4 0 




1099 1 


Ditto . . 


Blackwater District .... 




11,600 0 0 


277 13 1 


49 18 3 


314 \ 














Spedftl 4 


Ditto 


Borrisokane District .... 




4,650 0 0 


90 10 2 


500 0 0 


1125 


Ditto 


®alljcowan District .... 




696 0 0 


12 6 4 


S3 3 2 


912 j 














1201 f 


Ditto . 


Broadlough District ► . . . 




1,065 0 0 


19 15 1 


no 0 0 


Special 1 














971 


Ditto 


Bricfcey District 




1,000 0 0 


20 3 3 




1131 

1203 


Ditto 


Boley District 




1,595 0 0 


27 7 2 


50 0 0 


Special 














1005 














1139 
1187 [ 


Ditto . . j 


Borris in Ossory District . . 




5,500 0 0 


78 6 0 


3,800 0 0 


Special { 














1011 ) 














1142 1 
1170 I 


Ditto . . . 


Boyne District 




12,500 0 0 


194 4 11 


5,350 0 0 


1016 ] 
1143 1 
1192 ) 


Ditto 






26,000 0 0 




13,000 0 0 


1 Districts J 






1080 1 


Ditto . . 


Ballybay District 




360 0 0 


6 16 10 




1020 jj 














1144 y 


Ditto . . 


Brusna Ferbane District . . . 




9,000 0 0 


148 5 6 


11,000 0 0 


1025 jl 














1112 > 
1183 J' 


Ditto . . 


Ballinhassig District .... 


•• 1 


4,050 0 0 


79 15 9 
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Commissioners of Public Works, &c. — continued. 



Interest Ac« 


ued 


TOTAL 




REPAYMENTS. 


BALANCE 

Outstani]iii|;, 3lst December 1849. 


No. 












j Principel. 


I iDteiest. 


1 Principal. 


1 Interest. 


of Loan. 


£. 


12 


d 


£. 


d. 


1 £. 


A 


d. 




d 


£. «. 


d. 














1 


57 15 


11 


6 7 


7 


182 0 


0 


7 8 


7 


SS3 


19 


16 


10 


443 3 


6 


30 


18 


11 


17 1 


1 


383 18 


4 


11 5 


2 


888 


25 


0 


0 


531 6 


0 








25 0 


0 


500 0 


0 


6 6 


0 


959 


30 


0 


0 


630 0 


0 








-SO 0 


0 


600 0 


0 






T053 


’14 


5 


3 


1,774 5 


3 








74 5 


3 


1,700 0 


0 






J 1055 


20 


3 


11 


470- 3 


11 








20 3 11 


450 0 


0 






1060 


















75 0 


0 


1,500 0 


0 








50 








0 








60 0 


0 




0 














168 0 


0 








8 0 


0 




0 














450 12 


4 








•0 12 


4 


















3,100 0 










100 0 


0 


2,000 0 


0 






1049 


















23 7 


0 


466 13 








1054 








1,899 19 










C6 13 


0 


1,333 6 








1064 




5 




236 5 










11 5 


0 


225 0 








1070 


10 


0 




210 0 










10 0 




















165 4 










0 4 




165 0 
















763 3 










13 3 




















1,142 8 










54 8 


0 










1050 








420 0 










20 0 




















1,575 0 










75 0 




















420 0 










20 0 




400 0 








1072 








210 0 










10 0 




















630 0 










30 0 




600 0 
















311 9 










11 9 




300 0 








1172 








592 18 










0 8 


3 


592 10 








1062 


54 


































1,429 15 










52 10 


10 


1,350 0 


0 


27 4 


5 


1086 






























1 1199 






































2,310 10 


4 








66 3 




2,200 0 


0 


44 7 


3 


\ 1115 


48 


0 


0 


1,267 4 


0 








43 0 




J ,200 0 


0 


24 3 


11 


(. Special 
1100 




































12,347 19 


6 


3,060 


4 10 


663 4 


9 


8,589 8 


5 


35 1 


6 


1099 






























1 1157 


217 


































5,457 15 


2 








195 1 


10 


5,150 0 


0 


112 IS 


4 


\ 1161 
1. Special 




25 


12 






























767 1 


11 


105 


S 


2 


SI 14 


9 


624 0 


0 


6 4 


0 


■{ 1125 






























[ 1133 






























[ 912 


44 15 


3 


1,239 10 


4 








‘41 4 11 


1,175 0 


0 


23 5 


5 


I 1127 


40 


0 


0 


1,060 3 


3 








40 0 


.0 


1,000 0 


0 


20 S 


3 


Special 
. 967 






























971 


65 


3 


6 


1,737 10 


8 








59 7 


3 


1,645 0 


0 


33 3 


5 


1131 






























• Special 
1005 


267 


4 


3 


9,645 10 


3 








193 5 


5 


9,300 0 


0 


152 4 


10 


1139 

1187 

Special 

1011 

1142 


569 


7 


7 


18,613 12 


6 








446 19 


8 


17,850 0 


0 


316 12 


10 


1170 




































40,546 10 


5 ■ 








897 10 


8 


39,000 0 


0 


648 19 


9 


1143 






























1192 


14 


7 11 


381 4 


9 








13 19 


7 


36D 0 


0 


7 6 


2 


1018 

1Q80 


516 16 


8 


20,667 2 


2 : 








860 18 11 


20,000 0 


0 


316 3 




U44 






























1194 


162 


0 


0 ■ 


4,291 15 


9 








160 2 


5 


4,050 0 


0 


81 13 


4 


1112 






























1183 
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IRELAND :-APPENDIX TO EIGHTEENTH ANNUAL REPORT 



A Statement of Loans tnaclc by the 











— 






BALANCE 












Ko. 






PURPOSE OF LOAN. 




Orel' 


Outiituidin 


r, 1st Jsiuiury 1819. 




Amount 


asuea 




of Loan, 






paymeutB. 


Principal. 


Interest. 










1037 1 






Drainage, &c. : — canlinued. 




£. s. d. 


£. 


s. 


d. 


£. 


d. 


£. 




d. 




1149 I 
1162 { 


Commissimiers of 
Public Works 


Ballyteigue District . . . 






8,000 




0 


180 2 












1274 






























1188 


Ditto 




Ballycasey District . . • 






1,300 


0 


0 


20 16 


0 


1,100 




0 




Special 

1113 


Ditto 




Ballinrieriy D'slrict . 






700 




0 


6 13 


6 


400 

1,059 




0 

0 




1156 


Ditto 




Barren District .... 


















1212 


Ditto 




Balia District 
























1214 


Ditto 




Balliuahown District, 
















'750 


PI 






1191 


Ditto 




Boardsmil! District . . , 




















1116 


Ditto 




Clonakilty District . . 






6,781 




0 


124 14 


8 


1,500 


0 






Special J 












5,861 




0 


117 19 












901 


Ditto 




Carrigower District . . . 












04 0 












909 ■ 






























1087 


Ditto 




Carrigans District . . 






2,022 




0 


40 7 


1 


453 


7 


10 




1278 1 






























910 1 
1088 f 


Ditto 




Currawmboy District . . 






320 




0 


6 0 


9 










911 1 


Ditto 




Cuiltnote District . • • 






231 




0 


4 13 


2 


100 


0 


0 




914 ' 


Ditto 




Camdoon District . 






455 




0 


7 9 




100 


0 






921 1 


Ditto 




Castlebar Lukes District. 






2,056 






37 14 












970 ] 
1180 


Ditto 




Carberry Mill Stream District 






538 






9 13 


0 


99 


10 


10 




973 

1132 


Ditto 




Carrowmore Lake District . 






505 






10 S 




100 


0 


0 




1204 






























980 


Ditto 




Clonlost District .... 






2,136 






40 19 












1018 1 
1106 


Ditto 




Cappagh District . . 






5,000' 






96 13 




500 


0 






1024 


Ditto 




Comogue District . • 






1,600 






27 IS 


8 










1038 


Ditto 




Casllebernard District . 






2,500 






33 16 


11 


700 


0 






1043 


Ditto 




Cavetown District . . . 






1,500 


0 














1097 


Ditto 




Curragha District . . 






100 


0 




1 12 


0 


74 


5 


10 




1179 


Ditto 




Coolancy District . . . 
























11S6 


Ditto 




Castlemartyr District . . 
















1,500 


0 


0 




1207 






Croghan District .... 
























1216 


Ditto 




Carrowbeg District • 
























1217 


Ditto 




Crosslougb District . . . 
























974 ) 


Ditto 




Derrylin District .... 






S56 


0 


0 


9 9 


10 










976 \ 


Ditto 




Drumbominey District , 






269 


0 


0 


5 8 


6 










1010 


Ditto 




Dungolman District . 






4,000 




0 


80 18 


2 










1021 1 






























1110 ! 
1223 [ 


Ditto 




Deel District 






5,000 






88 6 




800 


0 






Special ] 
























































0 




1146 \ 


Ditto 




Dunkellin District . . . 






14,000 




0 


231 17 


9 






























2,000 








1209 


Ditto 




Dunroore District ... 






















1219 


Ditto 




Derryholmes District. 
















1,500 


0 






1178 


Ditto 




DrumclifF District . 
























1180 


Ditto 




Duiimoran District . • . 
























919 


Ditto 




Eslin District .... 






5,500 


0 


0 


110 18 












808 ) 
Special / 
978 


Ditto 




Fergus District .... 






18,800 




0 


372 19 




5,000 


0 


0 




Ditto 




Foranwell District . . . 






2,436 






49 2 




650 


0 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 



Commissionere of Public Works, Sic..— continued. 



£. ^ 

362 



234 8 
123 16 10 

79 10 1 

12 16 0 
11 11 0 
20 10 3 
82 4 10 
22 13 11 
32 10 2 
85 8 0 
206 6 5 



5 14 1 
4 13 2 

14 3 10 
10 4 11 
4 6 10 



G24 5 0 
20 9 10 

13 18 4 
7 5 9 
5 7 5 
220 0 0 
786 11 2 
111 9 2 



£. d. 

10,922 5 11 



1,142 15 2 
1,076 10 2 

2,017 17 3 
1,516 16 5 
758 8 2 



6,213 8 
3,282 5 

2,595 5 0 

338 16 9 
347 4 2 
582 19 4 
2,175 19 0 
669 17 9 
637 13 10 
2,261 7 4 
5,802 19 7 
1,691 13 8 
3,352 2 8 
1,590 4 11 
181 11 11 
504 13 2 

1,514 3 10 
1,010 4 11 
334 6 10 
344 9 5 
587 14 7 
285 3 8 
4,240 13 2 



18,656 2 9 
2,020 9 10 

1,513 18 4 
1,007 5 9 
1,005 7 5 
5,83018 1 
24,959 10 7 
3,246 11 7 



REPATMEN'TS. 



350 0 0 
38 7 11 



£. s. d. 

302 12 4 



50 19 10 
22 16 4 



i 7 
) 10 8 
> 15 6 
i 9 10 
) 6 3 



} 12 2 
) 0 0 
} 15 11 



10 13 2 
160 0 0 



193 7 8 
517 11 11 



745 17 7 
•99 10 -3 



£. s. d. 

10,424 0 0 



963 18 
1,059 2 

2,000 0 

1,500 0 



2,181 12 10 

320 0 0 
331 0 0 
555 0 0 
1,706 0 0 
599 2 11 
605 0 0 
2,135 0 0 

5.500 0 0 
1,600 0 0 
3,200 0 0 

1.500 0 0 
174 5 10 
500 0 0 

i;5oo 0 0 

1,000 0 0 



4,000 0 0 
5,600 0 0 



17,800 

2,000 



0 0 



1,500 0 0 
1 ,000 0 0 
1,000 0 0 
5^500 0 0 
23,669 2 4 
3,018 17 6 



£. s. 

195 13 



17 17 3 
16 16 5 
8 9 2 



6 18 10 

6 9 1 
6 13 6 

11 3 10 
41 9 2 

2 0 8 

12 3 11 
43 1 0 

105 15 6 
32 5 8 
64 10 6 
30 4 11 

3 10 2 

4 13 2 

14 3 10 
10 4 11 
4 6 10 



5 8 6 
80 13 2 



338 10 10 
.20 9 10 

13 18 4 
7 5 9 
5 7 5 
110 18 1 
413 13 0 
61 1 4 



1037 

1149 
1162 
1274 
1109 
1188 
Special I 
1113 
1156 

1212 

1214 

1191 

896 

1116 

Special 

899 

901 

909 
1057 
1136 
1278 

910 
1088 

911 
1126 

914 

1128 

9-n 

1091 

970 

1130 

973 

1132 

1204 

980 

1093 

1013 

1106 

1024 

1084 

1038 

1150 
1043 

If 1097 
h Special. I 

1179 ’ 

1186 
1207 
1216 
1217 
/ 974 
I 1133 
I 976 
I 1135 
1010 
f 1021 

I 1110 

I 1223 
Special, 
f 1029 
1146 
' 1198 
1209 

1219 

1178 

1180 
919 
908 

Special. 

978 



Loan sanctioned 
in 1849. 
Ditto- 
Ditto. 

Ditto. 



Loan sanctioned 
in 1849. 
Ditto, 

Ditto. 

Ditto. 

Ditto. 



Loan sanctioned 
iti 1849. 
Ditto. 

DitIn. 

Ditto. 
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IRELAND;— APPENDIX TO 



EIGHTEENTH REPORT 

A Statement of Loans made by the 



1124 

1234 

969 

1004 

1138 

1224 

1259 

1260 
1273 



1129 

1036 

1122 

1200 

1027 

1145 

1197 

900 

902 

1121 

Special 

916 

1202 



979 

1012 1 | 
1105 V 
Special I 
1022 
1083 
1195 
1031 
1147 
1098 •)! 
1279 V 
Special j 1 
1208 



972 \ 
1258 J 

1007 ) 
1137 I 
1222 1 

Special ) 

1008 1 
1103 n 
102S 

nil 

1196 
1032 i| 
1148 y 
1182 J 

1035 
1120 
Special j| 
1042 •' 
1096 
1276 
Special 
1047 
1081 
1210 



NAME OF PARTY. 



1211 

1213 



1218 

1220 



Commissioners of 
Public Works. 



Ditto 

Ditto 



Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 



Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 

Ditto 



PURPOSE OF LOAN. 



Drain^e, &c.— ■continued. 
■ Gorteen District . 

Garr District. . 



Glyde District 

The Hind District 
Hermitage District 

Headford District 

Inny District . . 

Kilbride District . 
Kilmarry District 



Kill District . 

Kilcock District . 

Kinmeen District 
Kilmaganny District, 

Killimor District. 

Kilmain District . 

Kilbeggan District 
Kilraasaock District; 

Keenagh District 
Lough Neagh District 
Leesborough District, 

Longford District. 

Lorraha District . 

Lough’s Garra Sc Mantua District 
Lough’s Oughter & Qowna District] 
Loughans District .... 

Loughcrew District .... 

Lough Corrib District . . . 

Lough na Taggart District . 
Lough Dalla District . . 

Lavally District 

Lough Mask and River Robe 
District. 

Lisdutf District ..... 
Lough Lannagh District . . 



payments. 


BALANCE 

outsfandinir. let January 1649. 


Amount Issued 
witliiu Iho Year. 


Principal. 


Interest. 


£. a. d. 


£. 


4. 


d. 


£. s. 


d. 


£. 


a. 


a. 




3,205 




0 


58 18 




321 


4 


11 




3,543 


0 




71 8 


4 










9,500 


0- 


0 


141 15 




800 


0 


0 




9,000 


0 


0 


181 9 












324 


0 


0 


4 16 












770 




0 


12 4 




100 


0 


0 




10,500 




0 


152 14 




6,000 


0 


0 




8,956 




0 


79 10 












800 


0 


0 


11 1 


10 


150 


0 


0 




2,689 


0 


0 


53 11 












1,600 


0 


0 


32 5 












180 


0 




3 14 












4,000 






80 13 












18,000 




0 


329 12 


10 


700 


0 


0 




4,700 


0 


0 


90 12 




1,760 




0 




4,800 


0 


0 


67 0 




1,200 


'0 


0 




5,200 




b 


83 4 




536 


13 


7 














1,000 




0 




22,800 


0 




458 4 


3 


1,000 


0 


0 




2,499 


0 




50 1 


3 










4,000 


0 




68 1 




3,717 


13 


8 




2,000 


0 




37, 8 


3 










7,000 


0 




124 10 


11 


800 


0 


0 




18,000 






289 15 




3,993 




1 




2,400 




0 


36 14 


2 


100 




0 




1,900 




0 


87 9 


7 


100 


0 


0 




8,700 


0 


0 


169 19 


8 


10,000 


0 


0 




100 


0 


0 


1 12 


0 




















500 


0 


0 














2,000 


0 


0 


.. 












4,000 


0 


0 














500 


0 


0 














2,000 


0 


0 
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Commissioners of Public Works, &c. — continued. 



Interest .iccriied 
within the Y ear. 


TOTAL. 


REPAYMENTS. 


BALANCE 

outstandias, 3lst Decemhar 1619. 


No. 

of Loan. 


Principal. 


Interest, 


Pcinc 


pal. 




Interest. 


£. 


s. 


d. 


. £. 


s. 


d. 


£. 


s. 


d. 


£. 


s. 


d. 


£. 




d. 


£. 




d. 








































1 906 


117 






3,702 


15 


4 


639 


8 


0 


151 


6 




2,886 


16 


ll 


25 


4 




1124 






































i ]234 


136 






3,751 


4 


8 


283 


7 


3 


141 


13 


10 


3,259 


12 




66 


10 


10 


969 






































r 1004 






































1224 


399 


11 


4 


10,841 


6 


4 








333 


12 


6 


'10,300 


0 




207 


13 


10 








































1 1259 






































L 1273 


300 


0 




9,541 


9 


7 








360 


0 


0 


9,000 






181 


9 




917 


11 


17 


4 


340 


13 


7 


50 


9 


9 


11 


3 


1 


273 


10 




5 


10 










































f 1086 


34 


3 




916 


7 


9 








28 


16 


11 


870 


0 




17 


10 


10 


\ 1122 






































1 1200 






































f 1027 




7 


9 


17,172 


2 










375 


4 


7 


16,500 


0 






17 




/ 1145 






































(. 1197 








4,193 


15 










157 19 


9 


3,956 


0 


0 


79 


15 




900 






































r 902 








992 


3 




260 


15 




39 


16 


11 


689 


4 




2 


6 




{ 1121 






































[tspecial. 


lOT 


11 


2 


2,850 


2 










106 


18 




2,689 


0 




54 


4 


5 




63 


13 




1,695 


18 10 


17 


14 


0 


64 


0 




1,582 


6 




31 


IS 


10 


968 


7 


2 


5. 


190 


16 


7 








7 


4 




ISO 


0 




3 


12 


7 




160 


0 




4,240 


IS 










160 


0 




4,000 


0 


0 


80 


13 


2 


979 






































r 1012 


739 


5 


1 


19,768 


17 


11 








691 


16 




18,700 


0 




377 


1 




{ 1105 






































[special. 






































{ 1022 


211 


17 


8 


6,762 


9 


9 








186 


7 




6,460 


0 




116 


2 




{ 1083 






































[ 1195 


222 


8 


7 


6,289 


9 


1 








168 


g 


4 


6,000 


0 


0 


120 


19 










































( 1098 


218 


0 


3 


6.037 17 


10 








188 


18 




5,736 


IS 




112 


6 




\ 1279 






































[Special. 




3 




1,013 


3 


0 














1,000 


0 




13 


3 




1208 


924 


5 


5 


25,182 


9 










910 


9 




23,800 


0 




472 


0 




889 


99 


19 


1 


2,649 


0 


4 








■99 


12 


7 


2,499 


0 


0 


50 


7 










































( 1007 


205 


0 


1 


7,990 


14 


10 








151 


1 




7,717 


13 




121 


19 


10 








































'special. 


80 




0 


2,117 


8 










77 


1 


8 


2,000 


0 




40 


6 










































f 1023 


299 


11 


5 


8,224 


2 


4 








266 


16 


8 


7;800 


0 




157 


5 


8 


[ 1111 






































[ 1196 






































f 1032 


766 


19 


9 


23,050 


0 


10 








650 


18 


0 


21,993 






405 


16 


9 


< 1148 






































[ 1182 






































{ 1035 


98 


15 


0 


2,635 


9 


2 








85 


0 


11 


2,500 




0 


50 


8 


3 


1 1120 






































[Special. 






































[1042 


78 


13 


0 


2,116 


4 


7 








75 18 


0 


2,000 




0 


40 


6 


7 








































ISoecial. 


484 






19,354 


8 


4 








342 


11 


0 


18,700 




0 


311 


17 


4 


1047 


4 


0 


-0 


105 


12 


0 








3 


11 


.8 


. .100 




0 


2 


0 


4 


1081 


6 


11 


6 


506 


11 


6 














500 




0 


6 


11 


6 


1210 


15 


4 


8 


2,015 


4 


8 














2,000 


0 


0 


15 


4 


8 


1211 


85 


3 


•6 


4,035 


3 


6 














4,000 




0 


35 


3 


6 


1213 


6 


11 


6 


506 11 


6 














500 




0 


6 


11 


6 


1218 


14 


13 


8 


2,014 


13 


8 














2,000 




0 


14 


13 


8 


1220 



Loan sanctioned 
in 1849. 



Loan sanctioned 
In 1849. 
Ditto. 

Ditto. 

Ditto. 

Ditto. 
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OP THE COMMISSIONEKS OF PUBLIC WORKS. 

Commissioners of Public Works, &c. — continued. 







1 










BALANCE 


1 






1 TOTAL. 










ootsia 


ding, 31> 


December 1849. 










j Principal. 


[ Interest. 


I Principal. 


1 Interest. 


! £. 


d. 


£. s. 


d. 


£. #. 


d. 


£. s. 


d. 


£. 


*. d. 


£. S. 


d. 


39 14 




1,071 2 


7 


69 15 


6 


37 17 


8 


943 


4 6 


20 4 


M 


M 19 


2 


396 1 


s 






14 10 


10 


374 


0 0 


7 10 


10 1 


175 10 


8 


6,823 10 


9 






143 1 


5 


6,580 


0 0 


100 9 




S3 9 


5 


946 17 


6 






28 14 


6 


900 


0 0 


18 3 


“ { 


62 0 


0 


1,642 12 


7 






61 7 




1,350 


0 0 


31 5 


I ( 


9 12 




254 8 


10 






9 12 




240 


0 0 










1,513 18 


4 










1,500 


0 0 


13 IS 


4 


140 0 


0 


3,708 9 


10 






137 18 


4 


3,500 


0 0 


70 11 


" { 


48 17 


5 


1,297 0 


5 


70 11 


7 


47 9 


0 


1,154 


8 5 


24 11 


5 1 


53 14 


4 


1,549 4 


10 






23 14 


4 


1,471 


16 2 


53 14 


" { 


GO 0 


0 


1,586 I 


8 






53 16 


9 


1,500 


0 0 


30 4 


11 1 


238 4 


2 


0,359 3 


n 


108 16 


1 


240 0 


0 


5,891 


3 11 


119 3 


11 


34 1 


9 


1,016 3 


1 


152 5 


7 


48 S 


7 


812 


14 4 


2 14 


7 1 


35 12 


0 


941 2 


u 






33 4 


0 


890 


0 0 


17 18 


11 < 


320 0 


0 


8,474 10 


6 






313 4 


1 


8,000 


0 0 






140 0 


0 


3,710 11 


6 






140 0 


0 


3,500 


0 0 


70 11 


6 


31 8 


0 


831 16 


3 






30 19 


8 


785 


0 0 


15 16 


7 ' 


266 8 


7 


7,873 7 


6 






224 10 


9 


7,497 12 11 


151 3 


10 


200 0 


0 


5,300 16 


5 






200 0 


0 


5,000 


0 0 


100 16 


5 


29 8 


1 


896 13 


7 






19 6 


9 


860 


0 0 


17 6 


10 : 


343 IS 


5 


12,877 16 


9 






233 1 


11 


12,443 


14 0 


201 0 


10 { 


442 12 


6 


13,596 13 


10 






385 3 


6 


12,969 


1 7 


242 8 


9 


1.56 1 


4 


4,420 18 


10 


42 6 


10 


136 18 


10 


4,157 


13 2 


84 0 


0 ’ 


88 5 


2 


2,460 16 


5 






86 15 


8 


2,329 


0 0 


45 0 


9 


48 5 


7 


1,278 15 


0 






47 17 


3 


1,206 11 0 


24 6 


9 


790 14 


5 


24,585 15 


9 






653 16 


1 


23,500 


0 0 


431 19 


8 


33 14 


0 


2,533 14 


0 






3 J3 


5 


2,500 


0 0 


30 0 


7 


59 3 


11 


1.854 4 


2 


290 15 


10 


85 8 


5 


1,473 


4 2 


4 15 


9 


301 13 


2 


9,253 3 


4 






280 17 


6 


8,812 


0 0 


160 5 


10 


23,802 3 


11 


722,775 1 


10 


20,925 12 


9 


20,188 5 


3 


567,093 


11 8 


14,567 12 


2 ■ 


















3,257 


7 11 






23,802 3 


11 


722,775 1 


10 


20,925 12 


9 


20,188 5 


.3 


d70,350 19 7 


14,567 12 


2 



904 
1123 
1185 

913 

1089 

1017 

1079 

1193 

1033 

114 

1040 
1095 

1041 
1215 

1019 

1081 

897 

1117 
1002 
1102 
1232 
1015 
llOS 

903 

894 

1104 

1277 

pedal. 

sgs 

1118 
1184 

905 
1028 

915 

logo 

918 

2 

pecia!. 

920 

966 

1119 

1006 

1140 
1181 
1014 
1107 
1177 
1026 
1085 

special. 

1205 

977 

1092 

1009 

1141 
1176 
1275 
1189 



1039 

1094 

1280 

895 



Ixtm'i siiiictioiieil 
ill 1849. 



proceailinga,” and transreried this year to “ drainage works.” 
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IRELAND :-APPENDIX TO EIGHTEENTH REPORT 



OF THE COMMISSIONERS OF PUBLIC WORKS. 



B. 2.— STATEMENT of Loans by the Commissioners of Public Works, pursuant, to the provisions of the Acts 
1 Vic. cap. 21, and 9 Vic. cap. 1, showing the Total Amount certified lo Grand Juries at Spring and Summer 
Assizes 1847, and the Hepayments on Account up to 31st December, 1849. ° 



COUNTIES. 


Amou 


tee 


tifledto Grand Juries. 


Totel. 


Repayments 
1 former Years. 


Repaymeofs 
within 
the Year. 


Total Repayments. 


1 Printipal. 


1 Interest. 








£. 


3. 


d. 


' £. 




d. 


£. 


s. 


d. 


£. 


s. 


d. 


£■ 


d. 


£. 




d. 


Antrim 






3,650 


0 


0 


1,063 18 


8 


4,713 


18 


8 


707 


1 


6 


471 7 


S 


1,178 


9 




Carlow ' . 






2,160 


0 


0 


621 


1 


3 


2,781 


1 


3 


417 


2 


3 


278 1 


6 


695 


3 


9 


Cavan . 






1,600 


0 


0 


460 


4 


7 


2,060 


4 


7 


302 


13 


7 


206 0 


2 


508 


13 


9 


Clare . . 






37,674 13 




10,544 


1 




48,218 


14 


9 


6,615 


14 


10 


4,821 15 


10 


11,437 


10 




Cork . 






16,419 


is 




4,622 


9 




21,042 


7 


0 


3,149 


18 




1,903 16 


0 


6,053 


14 


7 


Cork City . 






9,250 


0 




623 


8 




2,873 


8 


6 


431 


0 


3 


287 6 


10 


718 


7 




Galway Town . 






1,585 


0 


0 


452 


3 




2,037 


3 




50 


18 


5 


152 15 


3 


203 


13 




Galway 






22,790 12 


6 


6,451 


2 


1 


29,241 


14 




2,857 


9 


1 


1,138 11 




3,996 


0 


6 


Kerry . 






14,067 


0 


0 


4,034 


14 


9 


18,101 


14 




2,551 


3 


0 


905 1 


4 


3,456 


4 


4 


Kildare . . 






839 


9 


9 


244 


6 


8 


1,083 


16 


5 


162 


11 


1 


108 7 


4 


270 


18 


5 


Kilkenny . 






1,735 


0 


0 


480 


0 


2 


2,215 


0 


2 


230 


18 


1 


221 9 


10 


452 


7 


11 . 


Kilkenny City . 






305 


0 


0 


85 


16 


3 


390 


16 


2 


39 




6 


39 1 


S 


78 


3 


2 


King’s . . 






3,17i 


0 


0 


909 


2 


0 


4,080 


2 


0 


570 


9 


7 


42S 14 


4 


999 


3 


11 


Leitrim 






5,262 


10 


0 


1,493 


2 


8 


6,755 


12 


8 


674 11 


0 


676 11 


0 


1,351 


2 


0 


Limerick . 






25,600 


11 


11 


7,275 


8 


0 


32,875 19 


11 


4,666 


4 


7 


3,062 15 


5 


7,729 


0 


0 


Limerick City . 






322 


10 


0 


94 


18 


0 


417 


8 


0 


62 


12 


0 


41 14 


8 


104 


6 


8 


Louth 






•7,107 


10 


0 


2,076 


6 


3 


9,183 


16 


3 


1,437 




3 


861 16 


2 


2,298 17 


5 


Mayo • 






14,826 


10 


0 


4,130 


2 


7 


18,956 12 


7 


2,012 


11 


2 


706 10 


5 


2,719 




7 


Meath 






11,462 


10 


0 


3,236 


4 


1 


14,698 14 


1 


1,906 




0 


1,469 16 


8 


3,376 




8 


Monaghan . 






552 


10 


0 


153 


17 


6 


706 




6 


105 


19 


0 


70 12 


8 


176 


11 


8 


Queen’s 






3,730 


0 


0 


1,042 




9 


4,772 


1 


9 


721 


10 


0 


2i0 10 


0 


962 


0 


0 


Roscommon . 






14,973 


13 


7 


4,220 


0 


1 


19,193 


13 


8 


871 


13 


6 


1,863 7 


0 


2,733 


0 


6 


Sligo . . 






5,758 19 


3 


1,636 


5 


4 


7,395 


4 


7 


1,091 


10 


5 


739 9 


s 


1,831 




1 


Tipperary . . 






16,538 


12 


0 


4,743 


6 


8 


21,281 


18 


8 


3,005 




9 


2,128 2 


11 


5,133 




8 


Waterford . 






4,214 




6 


1,200 


11 


10 


5,414 19 


4 


812 




3 


541 10 


2 


1,353 


25 


5 


Westmeath. 






3,177 


10 


0 


921 


3 


11 


4,098 


13 


11 


596 




8 


409 17 


0 


1,005 


17 


8 


Wexford . . 






100 




0 


27 


19 


3 


127 


19 


3 


19 


4 


0 


.9 12 


0 


28 


16 


0 


Wicklow . 






689 


12 


4 


191 


16 


0 


881 




4 


129 


10 


0 


88 2 


10 


217 


12 


10 








222,564 


19 


11 


63,035 


12 


6 


286,600 


12 


5 


36,198 


4 


4 


23,872 17 


9 


60,071 




1 


Add amount not certi-l 




































tied for to make up the > 


3,785 


0 


0 






























total amount issued 


•j 










































226,349 19 11 































Office of Public Works, Dicblin, G, Adams, Accountant, 

1st May 1850. 
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OF TI-IE COMMISSIONERS OF PUBLIC WORKS. 

Appendix D. A STATEMENT of Loans by the Commissioners of Public Works, pur- 

suant to the provisions of the Aet 10 and 11 Vic. cap. 87, seer. 5, showing the Moiety Repay- 
able by each County, being half the Estimated Expenditure of Works, under 9 and 10 Vic. 
cap. 107, for the Eniplovraent of Labouring Poor, and the Repayments up to .31st December 
1849. ■ 



COUNTIKS. 


Moiety Uepayalile. 


Amount Itepnid 
in turmer Yeuiii. 


Amount Ropaid 1 
within the Year. 


Total Repayments. 




£. «. 


d. 


£. .r. d. 


£. s. 


d. 


£. 


d. 


Antrim 


606 19 


1 


37 2 2 


74 4 


4 


Ill 6 


6 


Armagh 


15,643 8 


9 


041 19 9 


452 16 


6 


1,094 16 


3 


Carlow 


10,500 3 


2 




641 19 


9 


641 19 


9 


Cavan 


74,2.52 17 


1 




6,575 4 


10 


6,575 4 


10 


Clare 


229,225 5 


2 












Cork, East and West Riding . 


269,364 0 


9 




6,210 15 


II 


6,210 15 


11 


Cork, City of 


2,995 16 


0 




366 6 


8 


366 .6 


8 


Donegal • • 


41,011 6 


5 




647 4 


8 


647 4 


S 


Down 


1,740 1 


0 




212 15 


4 


212 15 


4 


Droaheda, Town .... 


289 0 


7 




35 6 


10 


35 6 


10 


Dublin 


10,086 14 


11 












Fermanagh ' • 


22,316 18 


6 




2,728 19 


4 


2,728 19 


4 


Galway, East and West Riding 


187,634 11 


1 












Galwav Town 


13,642 2 


6 












Kerry 


119,492 17 


1 




12,829 6 


1 


12,829 6 


1 


Kildare 


25,861 10 


11 




3,162 7 


S 


3,162 7 


8 


Kilkenny 


53,459 9 






4,033 I 


4 


4,033 1 


4 


Kilkennv, City of ... • 


661 19 


4 












King’s 


31,077 1 






3,800 4 


8 


3,800 4 


8 


Leitrim 


56,603 17 


11 














169,161 10 






18,422 2 


10 


18,422 2 


10 


Limerick, Cilv of . 


5,095 10 






623 1 


10 


623 1 


10 


Londonderry 


14,331 14 


.7 




3,683 3 


2 


3,685 3 


2 


Longford 


45,505 18 


11 




4,800 6 


0 


4,800 6 




Lonth 


12,796 2 


9 




2,192 16 




2,192 16 






163,060 16 


4 














43,542 14 


9 




5,324 10 


0 


5,324 10 


0 


Monaghan 


25,784 15 


4 




3,153 1 


0 


3,153 1 






25,892 7 


5 




3,637 10 


6 


3,637 10 


6 


Roscommon ..... 


104,098 19 


10 




3,269 2 


11 


3,269 2 


11 


Sligo 


69,366 1 


5 




4,483 1 


] 


4,483 1 




Tipperarv, North and South 








11,497 4 


7 


11,497 4 




Riding 
















Tipperarv, Limerick and Water- 




6 




868 9 


1 


868 9 




ford Railwav .... 
















Tyrone 


12,730 9 


6 




6,781 9 


4 


6,781 9 


4 


Waterforfl 


64,369 18 


4 




7,852 14 


8 


7,852 14 


8 


"Waterford, Citv of . • . 


2,325 6 


10 




284 7 


0 


284 7 


0 


Westmeath 


25,221 4 


2 




3,083 19 


2 


3,083 19 


2 


Wexford 


82,381 6 


8 




7,030 8 


2 


7,030 8 


2 


Wicklow 


22,217 19 


8 




2,716 16 


4 


2,716 16 


4 


Total • ■ . 


2,244,585 2 


5 


679 1 11 


131,557 17 


0 


132,236 18 


11 



Office of Public WorhSy Jhillin, 
' May 1850. 
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out of the Consolidated Fund,” pursuant to the provisions of the 57th Geo. III. c. 34, and subsequent Actsj 
Interest since accrued, the Repayments within the Year, and the Balances outstanding onSIst December 1849. 



luteieatncciued 
the Year. 


TOTAL. 


REPAYMENTS. 


BALANCES 

Outstanding Slat Decemher 1849. 


TOTAL. 




Principal. 


loteiest. 


Principal. 


Interest 


£. s. 


d. 


£. 


s. 


d: 


£. s. d. 


£. r. d. 


£. 


s. 


d. 


£. 




d. 


£. 


s. 


d. 




295 19 


7 


5,320 


14 


9, 




91 9 1 


4,933 


6 


1 


295 


19 


7 


5,229 


5 


8 


4 


64 7 




3,003 


13 






608 10 11 


1,286 


14 


10 


1,108 


7 


6 


2,393 


2 


4 


24 


46 3 




2,133 


3 


8 






923 




7 


1,210 


2 


1 


2,133 


3 


8 


53 






2,028 


17 




50 0 0 




1,978 


17 


6 








] ,978 


17 


6 




































f 


268 0 


0 


12,238 


18 


q 






6,700 


0 


0 


5,538 


18 


2 


12,238 


IS 


2 


\ * 


































i 28 


S50 0 


0 


14,799 


14 


s 






7,000 


0 


0 


7,799 


14 


5 


14,799 


14 


5 


113 


9 6 


0 


273 


8 






• ■ 


186 


1 


3 


87 


6 


10 


273 


8 


1 


40 


1 19 


0 


59 


7 


10 






39 


5 


2 


20 


2 


8 


59 


7 


10 


52 


8 It) 




256 


19 






. . 


178 


12 




78 


7 


0 


256 


19 


5 


43 


16 14 


0 


430 


10 








334 


0 


3 


96 


7 




430 


7 


4 


92 


60 5 


0 


1,526 


14 


9 






1,204 


14 


11 


321 


19 


10 


1,526 


14 


9 


4S 


0 5 




5 


8 


0 






4 


16 


0 


0 


12 


0 


5 


8 


0 


S7 


2,215 8 




98,382 


8 






5,000 0 0 


55,384 


12 


4 


37,997 


15 


9 


93,382 


8 


1 


61 


36 10 




1,488 


11 


3 






912 


19 


10 


575 


11 


5 


1,488 


11 


3 


70 


6 2 




224 


1 








' 122 


S 




101 


13 


0 


224 


1 


7 


126 


. . 




10,000 


0 








10,000 


0 


0 








10,000 


0 


0 


96 


240 0 




11,237 


6 


9 






6,000 


0 


0 


5,287 


6 


9 


11,267 


6 


9 


106 


4 6 


6 


133 


1 


8 






86 


10 




46 


11 


4 


133 


1 


8 


123 


400 0 


0 


16,282 


3 


5 






10,000 


0 


0 


6,282 


3 




16,282 


3 


5 


139 


4,024 4 


11 




179,875 


2 


8 


50 0 0 


5,700 0 0 


107,276 


1 


1 


66,848 


18 


10 


174,124 


19 


11 





out of the Consolidated Fund for One Year ended 31st December 1849. 



Cr. 



By Amount paid into the Paymaster of Civil Service’s Account in the Bank 
of Ireland, being Repayment of Advances out of Consolidated Fund by 
Loans made by the late Loan Coromissionera, viz., as per Contra . 



£. s. d. 
5,750 0 0 • 



G; Adams, Accomiant. 



M 2 
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No. I— RIVER 
Acts 5 ami 6 Vici:. cap. 89 j 8 and 9 Viet. cap. 69; 



'An Account of ilte Rrckivt and Expknditouh of the 



NAME OF DISTRICT. 



Received J'ur carrying on the Worki. 



Comtniuionerj of 
Public Works 
Loan Fund. 



92 

108 

152 

155 

156 

172 

1-75 

184 



67 I 
69 



83 

307 

110 

325 

138 

153 

154 
159 
161 
173 
177 
179 I 



To Balance ending 3] 
Dec. 1848 . 

1. WonKS Account. 
Fixed Projects. 

To Ardee 
AiBnagh . 

Alick 



Blackwater 
Borrisokane 
Borrisiiiossovy 
Boyne 
Ballybay . 

Brusna (Ferbaiie) 
Ballycasey 
Builinhassig 
Ballioderry 
Ballyteig-ue 
Ballycowan 
Bruadloiigh 
Brickey . 

Bolcy 
Ballinakill 
Boardsmill 
Bnllinaskea and 
rkkarde 
Balia 

Ballynaliown 
BaUinamore and 
Connell 
Burren 



Cahore 
Cappagh : 

’ Comogue . 

Clonakilty 
Cork Slob 
Carrigower 
Carrigans 
Ciirraunboy 
Cuilmore . 

Catnclooii 
Castlebar Lakes 
Carbury Mill Stream 
Carrowmore Lake 
Clonlost . 
Castlebernard 
Cavetown 
Curragha . 

Croghan . 
Castlemariyr 
Coolaney . 

Carrowbeg 
Cross Lough 

Dungolinan 
Reel 

Dunkellin 
Derrylin . 



Bally. 



300 0 0 

49 IS 3 
500 0 0 

3,800 0 0 
5,350 0 0 

11,000 0 0 
1,100 0 0 

400 0 0 
2,424 0 0 
33 3 2 
110 0 0 

50 0 0 
750 'o 0 



2,000 

1,500 



13,000 

1,059 



500 0 0 
1,500 0 0 



100 0 
100 0 



99 10 10 
100 0 0 



74 S 30 
1,000 0 0 
1,500 0 0 
500 0 0 
330 0 0 
340 0 0 



800 

3,800 



150 0 0 
100 0 0 



.‘38 2 G 
3 6 6 
0 0 G 

12 1 2 

i • 

275 3 10 

7 



42 4 4 
92 6 10 
64 4 7 



6 8 9 
0 13 9 
0 1 U 



300 0 6 

61 14 5 
500 0 0 
3,800 0 0 
5,625 3 10 



11,001 11 
1,100 0 



400 0 0 
5,137 14 3 



150 0 
850 0 



2,000 0 0 

1,500 0 6 

13,000 0 0 
3,599 3 0 

31 18 4 
500 0 0 

1,542 4 4 
92 6 10 
64 4 7- 
456 13 2 

100 0 0 
100 0 0 
6 8 9 
100 3 7 



74 5 10 
1,008 0 0 
1,500 0 6 
500 0 0 
330 0 0 
340 0 0 

276 18 8 
2,250 0 0 
3,800 0 0 



20,C8G 13 9 
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DRAINAGE. 

9 Viet. cap. 4; and 10 ajjd 11 Virt. cap. 79, &c. 



CoMMissioNKKs of Public Works, in. the Year ended 31st December 1849. 



2 , 


^ NAJIE OF DISTRICT. 


Expenditure 

Wwke. 


Interest duirijeable 

provided far 
carrying ou Works 


TOTAL. 




EXPENDITURE. 








£. 


s. 


d. 


£. 


s. 


d. 


£. t. 


d. 




1. Works Accodxt. 
J^ixed Projects. 
























2 


By Ardee . .... 








. 33 


16 




483 


9 










Annagh ..... 








354 


19 


10 


129 


0 


0 








Alick ...... 








478 


0 


4 


99 


5 


0 


577 5 


4 


1 


Blackwater ..... 








24 


15 


0 












3 


BorrLsokaiie ..... 








543 


16 


1 


305 


15 


0 








Borrisitiossovv .... 








2,322 


17 


9 


419 


14 


3 


2,742 12 




17 


Boyne ... . . 








.5,204 


8 


2 


1,049 


17 


7 






34 


Ballybay ..... 








17 


9 


9 


36 


16 


Cj 








Brusiia ...... 








10,726 


3 


11 


866 


6 


8 


11,592 10 




28 


Ballycasey . . 

Balllnhassig; ..... 








459 


10 




125 


1 




584 12 




84 








64 




11 


217 


0 


. 0 






39 


Balltiiderry ..... 








156 


8 




46 


1 


8 


212 9 




62 


Ballyteigue . . . . . , 








3,954 


16 




.525 


19 


9 


4,480 16 






Baliycowan ..... 








26 


8 




13 


5 








n 


Broadlough ..... 








32 


16 


10 


44 


15 


3 






92 


Brickey ..... 








17 


18 




40 


0 


0 


57 18 




108 


Boley . ... 








49 


4 


9 


65 


3 


6 


; 114 S 




152 


Ballinakill ..... 








283 


17 




45 


12 




329 9 




155 


Boardsmill ..... 








1,093 


19 


I 


134 


10 


4 






156 


Ballyiiaskea and Castlerickardc . 








837 


18 


0 


85 


0 


- 


922 IB 




172 


Balia 








2,150 


3 


0 


17 


17 


3 


2,168 0 




175 


Ballyuahown ..... 








2,062 


19 


8 


16 


16 


• 5 


2,099 16 




184 


Bullinamore and Balkcouuell, iiidndinsj ui 


noiint eNueiided 




















on Navigation Works . 








33,002 


- 5 


10 


1,539 


14 


3 


34,542 0 




ISO 


Barren ...... 








6,375 


10 


6 


267 


0 


11 


6,842 11 


5 


5 


Caliore ...... 








44 


1 


7 


90 


0 


0 


134 1 




19 


Cappagh ..... 








100 


13 


10 


359 


1 




459 14 11 


33 


Comogue ..... 








^ 802 


14 




94 


0 


0 


896 14 




47 


Clonakiliy ..... 








1,757 


16 


0 


305 


13 


n 


2,063 9 




51 


Cork Slob ..... 








36 


5 


7 


234 


8 


9 


270 14 




55 


Carrigower ..... 








336 


4 


7 


m 


19 


8 


488 4 




67 


Carrigans ..... 








142 


10 




41 


9 


7 


183 19 




69 


Curraunboy ..... 








23 


12 




12 


16 


0 






70 


Cuilmore • . . . . 








23 


6 




11 


11 


0 






73 


Camcloon ..... 








28 


1 


0 


-20 


10 


3 






83 


Caatlebar Lakes .... 








521 


19 


2 


82 


4 


10 






i07 


Carbiiry Mill Slrenm 








41 


3 


7 


IJ 


7 


I 






110 


CaiTowmore Lake .... 








12U 


2 


1 


22 


10 


2 


142 12 




125 


Oonlosi ..... 








65 


2 


8 


85 


8 


0 






138 


Castlebernard .... 








359 


4 


1 


158 


6 


7 


517 10 




153 


Cavetown ..... 








S02 


10 


4 


60 


0 


0 


862 10 




154 


Curragliii . . . . . 








' 218 


13 


6 


59 


4 


1 


277 17 




159 


Croghan . 








1,046 


1 


9 


10 


4 


11 


1,036 6 




161 


Casilemartyr . . . . . • 








1,905 


19 


11 


14 


3 


10 


1,920 3 




173 


Coolaney ..... 








4B4 


3 


]0 


4 


13 


2 


488 17 




177 


CarrowlKg ..... 








14 


15 


2 


4 


6 


10 






179 


Cross Lough . . . . - . 








24 


10 


5 


4 


9 


5 


28 19 


10 


15 


Duugolman .... 








39 


10 


n 


260 


0 


0 


319 10 


11 


29 


Deel 








1,954 


0 


5 


397 


14 


2 


2,351 14 




38 


Dunkellin . . . . . 








1,030 


4 


5 


799 


5 


0 


1,829 9 




111 


Derrylin . . . • . 








3 


11 


9 


22 


4 




25 16 





Printed image digitised by the University of Southampton Library Digitisation Unit 



86 



IRELAND APPENDIX TO EIGHTEENTH REPORT 



No. 1.— KIVER 
Acts 5 and 6 Viet. cap. 89 ; 8 and 9 Viet. cap. 69 ; 



An Account of the Receipt and Expenditure of the 



s s 

z 


NAME OF DISTRICT. 


1 






Received for carrying on the "Works. 




At, 




: 


Cominiuiunerv of 
Public Works’ 
Loan Fund. 


Loans fioin 
Private Poities. 


Otliei Receipts. 


TOT 




RECEIPT — contin v 


£. 


s. 


d. 


£. 


s. d. 


£. 


s. d. 


£. 


s. 


d. 


£. s. d. 




Works’ Account — Fixed 


























Proj ec ts — continued. 
























113 


To Drumbomiiiey . 
























162 


Dnimcliff 


1,000 


0 


0 


















164 


Duninore 


2,000 


0 


0 












0 






182 


Dunmorau 


1,000 


0 


0 










1,000 


0 


0 




192 


Derryholmes 


1,500 


0 


0 










1,500 


0 


0 




81 


Eslin 
























7 


Fane 








1,510 


0 0 


0 


9 9 


1,510 


9 


9 




65 


Fergus 


5,000 


0 


0 










5,000 


0 


0 




121 


Foraiiwell 


650 


0 


0 










650 


0 


0 




8 


Glyde 


800 


0 


0 


2,000 


0 0 


243 


19 11 


3,043 


19 


11 




63 


Gorteeii . > 


321 


4 


11 






0 


13 5 


321 


18 


4 




106 


Gar 
























187 


Glenariff River (Red 


























Bay) . . . 








1,500 


0 0 






1,500 


0 


0 




58 


Headford . 


100 


0 


0 






0 


3 It) 


100 


3 


10 




79 


Hind (the River) 












11 


18 8 


11 


18 


8 




87 


Hermitage 
























36 


Inny 


6,000 


0 


0 










6,000 


0 


0 




G 


Kilmannock 


536 


13 


7 






54 


8 8 


591 


2 






18 


Killimor . . . 


700 


0 


0 










700 


0 


0 




31 


Kilmaine . 


1,760 


0 












1,760 


0 


0 




41 


Kilbeggan 


1,200 


0 


0 










1,200 


0 






54 


Kilbride . 
























57 


Kilmurry 


150 


0 


0 










■ 150 


0 


0 




78 


Kill 
























105 


Kilcock . 








50 


0 0 






50 


0 


0 




112 


Kinmeen . 
























124 


Kilma«atiny 
























160 


Keenagli . 


1,000 


0 


0 










1,000 


0 






11 


Longford . 


3,717 


13 


8 






0 


5 3 


3,717 


18 


11 




12 


Lorrha 
























26 


Lough-na-Saggert 


. 






















32 


Loughs Gard am! 


























Mantua 


800 


0 


0 




. 


0 




800 


0 


6 




43 


Loughs Oughter, Gow- 


























. nan, and River Erne 


3,993 


6 


1 


















63 


Loiighans 


100 


0 


0 










100 




0 




68 


Lough Neagh . 


1,000 




0 


2,900 


0 0 


27 


9 9 


3,927 




9 




09 


Leesborough . 








•1,200 


0 0 






1,200 




t) 




51 


Lough Crew 


100 


0 


0 


250 


0 0 






350 








66 


Lough Dalla 


500 




0 










500 








70 


Lavally . . 


2,000 


0 


0 














0 




74 


Lough Mask and River 


























Robe . 


4,000 


0 


0 






: 0 




4,000" 




6 




83 


Loughs Corrib, Mask, 


























and Cura 


10,000 


0 


0 






350 


2 10 




2 


10 




88 


LisduT . 


500 


0 


0 














0 




93 


Lough Laanagh 


2,000 


0 


0 










2,000 


0 


0 




23 


Moyour. . 


3,000 


0 


0 






0 


0 6 


3,000 


0 


6 






Mallyfarry 


150 


0 


0 










150 


0 


0 
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D R A 1 N A G E — continued. 

9 Viet. cap. 4; and 10 and 11 Viet. cap. 79, &c. 



Commissioners of Public 'W'oiks, &c. — continued. 



EJ 

d'Z 

z 


NAME OF DISTRICT. 


1 

1 Erpeniliture 
Works. 


Interest ebargeoble 
on Moneys 
provided for 
carrying on Worts 


TOTAL. 




EXPENDITURE— cOTttnKed. 




£. s. d 


£. s. d. 


£. d. 


113 

163 

164 
182 
192 


Worlcs’ Accoiint—Fixed Projects— contirewd. 

To Dnimbominey ..... 

Drurnciiff 

Durimore 

Duninoran . . . ' . . , [ * 

Derryliolmes 


3 2 2 
561 19 8 
1,903 2 9 
812 4 1 
1,334 18 5 


10 15 2 
7 5 9 
20' 9 10 
5 7 5 
13 18 4 


13 17 4 
569 5 5 
1,923 12 7 
817 11 6 
1,348 11 9 


81 


Esiin ....... 




1,929 2 8 


220 0 0 


2,149 2 8 


7 

65 

121 


Fane 

Fergus 

Foranwel! ...... 




i 1,391 10 2 
5,598 11 8 
158 10 7 


248 18 0 
786 11 2 

111 9 2 


1,640 8 2 
6,385 2 10 
269 19 9 


8 

63 

106 

187 


Clyde 

Gorteen ...... 

Gar ....... 

GlenanfF River (Red Bay) 




1,133 8 3 
156 2 2 
578 18 8 
1,265 9 0 


897 9 2 
6213 7 
136 16 4 
67 5 11 


2,030 17 5 
218 15 9 
715 15 0 
1,332 14 11 


58 

79 

87 


Headford . . ' . 

Hind (the River) 

Hermitage ..... 




62 12 11 
2,981 17 8 
49 2 3 


34 3 7 
360 0 0 
6 0 10 


96 16 6 
3,341 17 8 
55 9 1 


36 


....... 




3,321 19 9 


■ 669 7 9 


3,991 7 6 


6 

18 

31 

41 

54 

57 

78 

105 

112 

124 

160 


Kilmamtock . . .... 

Kiilimor ...... 

Kiimaine ...... 

Kilbeggon ...... 

Kilbride ...... 

Kilmurry ... 

Kill 

Kilcock ...... 

Kinmeen ...... 

Kilmaganny ...... 

Keenagh ...... 




190 7 8 
704 11 3 
1,208 G 5 
269 6 4 
140 17 3 
79 1 7 
71 8 0 
16 4 0 
6 14 0 
1,.548 7 10 
864 5 2 


208' 4 3 
899 0 5 
361 17 8 
285 4 9 
158 4 10 
«16 19 4 
107 11 2 
64 7 7 
7. 4 0 
160 0 0 
13 ,3 0 


398 11 11 
1,603 11 S 
1,570 4 1 
554 II 1 
299 2 1 
96 0 11 
178 19 2 
80 11 7 
13 IS 5 
1,708 7 10 
877 8 2 


11 

12 

26 

32 


Longford ...... 

Lorrha ....... 

LoiJgh-na-Saggert ..... 

Loughs Gard aud Mantua 




1,981 3 1 
40 3 10 
44 9 9 
251 18 0 


481 14 4 
137 5 1 
16 19 8 
374 11 5 


2,462 17 5 
177 8 11 
61 9 5 
626 9 5 


43 


Loughs Oughter, Gownaa, and River Erne . 




810 10 7 


991 19 9 


1,802 10 4 


53 

68 

109 

151 

166 

170 

174 


Loughans 

Loush >leagh, including amount expended on 

Works 

Leesborough ...... 

Lough Crew ...... 

Lough Dalla 
Lavally 

Lough Mask and River Robe 


Navigation 

• 


52 4 3 

19,207 ’ll 10 
873 6 li 
825 17 7 
■ 70S' 2 11 
1,928 19 11 
3,055 15 6 


na 15 0 

978 13 7 
122 6 2 
82 4 10 
6 11 6 
. 15 4 8 

35 3 6 


1*70 19 1 

20,186 5 5 
995 13 1 
408-2 5 
709 14 5 
1,944 4 7 
3;090 19 0 


183 

188 

193 


Loughs Corrib, Mask, and Card, including amount ex- 
pended ou Navigation Works ..... 
LisdufT 

Lough Launagh ....... 


31,277 2 0 

1,007 8 4 
1,786 18 5 


484 8 8 

6 11 6 
14 13 8 ' 


31,761 10 8 

1,01-3 19 10 
1,801 12 1 


23 

45 


Moyour ...... 

Muilyfarry ...... 


i 

1 


2,153 2 9 
18 4 5 


215 10 3 1 
39 2 3- 


2,368 1.3 0 
57 6 8 
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IRELAND APPENDIX TO EIGHTEENTH REPORT ■ 



No. ].— RIVER 
Acts 5 and 6 Viet. cap. 89j 8 and 9 Viet. cap. 69j 



An Account of the Receipt, and Expenditure of the 



Ko. of Final | 

Notice. 1 






Received for carrying on the Works. 


— 


— 




NAME OF DISTRICT. 


CommiissinRers of 
Public Work*' 
IxMin Fund. 


Loam from 
Private Parties. 


Other Receipts. 


. TOTAL. 




RECEIPT — continued. 


£. j. d. 


£. J. d. 


£. 5. d. 


£. j. d. 


£. 8. d. 






Works’ Account — Fixed 
















Prnjects— co»jftnweti 














60 


To Myles and Templebryan 


100 0 0 












72 


Miillnwn . . . 














140 


Maghera . 














141 


Moyne and Crosspatrick 














276 


Monivea . . 


1,500 0 0 






1,500 0 0 






25 


Nobber . . . 




1,000 0 0 


27 18 3 


1,027 18 3 






4 


Oranhill . 


171 16 2 






171 16 2 






21 


Owenabrockag'b 














48 


Owenkeogh . 














59 


Quin 














13 


Red Sag . . . 


76 19 11 




17 0 9 


94 0 S 






37 


Rath or Cloneen 






217 1 11 


217 1 11 






49 


Ralooragh 






0 0 6 


0 0 6 








Rhin aud Black River 






49 0 6 


49 0 C 






' 10 


Slrokeslown . 


5,943 14 0 


194 5 7 


2 9 9 


6,140 9 4 






20 


Shrule . . . 


2,969 1 7 




I 5 9 


2,970 7 4 






35 


Shinrone . . 


900 0 0 












50 


Shandon . , . 


400 0 0 












74 


Shandrum . • . 














80 


Sow 


2,052 12 U 












82 


Shanagolden 






0 0 6 










Saleen Lough . 


150 0 0 






150 0 0 






14 


Tutiougbmore . 


6,000 0 0 












42 


Templemore . ' . 


2, .500 0 0 












116 


Tawnawoggaun . 














139 


Wilkinslown . 


164 0 0 




62 14 9 










Wottonstown 




900 *0 0 




900 0 0 






44 


Yonghal . . , 


I,S12 0 0 




19 9 0 


l,S3l 9 0 










135,642 5 9 


19,044 5 7 


2,247 10 0 


156,934 1 4 






















Navigation Advances, for amount transferred from Vote for 












“ Navigation in connexion with Drainage” in aid of the 












' following works fur moiety of Expenditure, viz. : 












Bailmamore and Ballyconiiell 


•1 












Lough Corrib, &c. 


• ■ ■ 












Lough Neagh 




. 












Total Amount ot Receipt for Works’ Account — Fixed 












projects 










191,934 1 4 






2. Works’ Account. 














Preliminary Inquiries, 














Her Majesty’s Exchequer, per Act 9 Viet. 


cap. 4 . 












Ardauairy . 
















Arripideen 
















Askillaun . . 
















Cavan Lakes . 
















Ciady . . . 


• • ' 




0 7 6 
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S9 



DRAINAGE — continued. 

0 Vicf. cap. 4; and 10 and 11 Viet. cap. 79, &c. 



Cotnmissionors of Public Works, &c. — continued. 





NAME OF DISTRICT. 




Expenditure 


Interest diargeable 
ou Moneys 
provided Ibr 
emrying on Works. 


TOTAL. 




z 


























EXPENDITURE— coMHiMWficf. 




£. 




d. 


£. 


*• 


d . 


£. 


j. 


d. 




"Works’ Account — Fixed Projects — continued . 






















60 


By Mvles and Templebryan 




4 


11 


11 


39 


14 


5 


44 


6 


4 


72 


Mullawn . 




23 


4 




14- 


19 


2 


38 


3 


9 


140 


Mag-hera ....... 




110 


0 




62 


0 




172 


0 


6 


141 


Movue and Crosspalrick ..... 




27 


10 




27 


12 


0 


53 


2 


3 


176 


Moiiivea ....... 




1,005 


8 




13 


18 


4 


1,019 


6 


10 


25 


Nobber ........ 




402 


13 




251 


5 


9 


623 


19 


2 


4 


Oranhill ....... 




87 


11 


8 








87 


11 


8 


21 


Owenabrockagh ...... 




281 


3 


10 


122 


11 


9 


403 


15 


7 


48 


Oweaheagli 




2 


10 




48 


17 




51 


7 


10 


59 


Quin 




620 


9 




238 


4 


2 


858 


13 


7 


13 


Red Bos 




67 


0 




17 


19 


7 


85 


0 


1 


37 


Rath or Cloneen ...... 




21 


3 


y 


170 


0 




191 


3 


9 


49 


Ratooragli ....... 




14 


IS 




33 


12 


0 


50 


10 


0 


61 


Rliin and Black River ..... 




2,612 


12 


10 


320 


0 


0 


2,932 


12 


10 


10 


Strokestown ....... 




5,189 


0 




705 


7 


10 


5,894 


7 


11 


20 


Simile ........ 




2,110 


13 


3 


542 


12 


6 


2,653 


5 


9 




Sliinrone ....... 




SO 


8 


0 


206 


1 


4 


2S6 


9 


4 


50 


Shaudon .... ... 




153 


10 


4 


29 


8 




1S2 


lb 


5 




Shandrum 




12 


7 


10 


31 


S 


0 


43 


15 


10 


80 


Sow 




1,021 


7 


10 


266 


3 




1,287 


11 


5 


S2 


Shaiiagolden . . . ... 




193 


8 


2 


200 


0 


0 


393 


8 


2 


169 


Saleen Lough ....... 




365 


5 




88 




2 


653 


10 


10 


14 


Tnrlouijiimore ...... 




3,750 


4 


3 


1,065 


14 




4.S15 


IS 


8 




Templeinore ....... 




1,797 


15 




333 


5 




2,153 


0 


5 


116 


Tawiiawoggauu ...... 




57 


9 


3 


48 


5 




105 


14 


10 




VVilkinstown ....... 




395 


7 




31 


14 




427 


2 


2 


180 


Wottoiistown ....... 




46 


8 


8 


22 


10 


0 


68 


18 


8 


44 


Youghal . 




3.369 


18 


0 


301 


13 


2 


3,671 


11 


2 








200,335 


10 


10 


25,181 


10 












Total Expenditure for Works’ Account — Fixed projects 














225,517 




11" 




2. Works’ Account. 
























Preliminary Inqtciries. 
























Atdanairv ....... 




28 


2 


9 
















Aghacurreen River . ... . . . 




34 


9" 


5 
















Arrigideen ....... 
























Alickafin ....... 




1 


2 


2 
















Annalee ....... 




0 




6 
















Askillaun ....... 




29 


9 


7 








IM 
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IRELAND APPENDIX TO EIGHTEENTH REPORT 



No. 1— RIVER 
Acts 5 and 6 Viet. cap. 89 ; 8 and 9 Viet. cap. 69 ; 



An Account of tlio Receipt and Expendilurc of the 



RECEIPT — continued. 



£. 



s. d. £. 



£. s. d. 



Works’ Account — Preliminary Inquiries — continued 
To Dodder River ....... 

Finn River ....... 

Incidental Account for Contingencies . 

Kerries River ...... 

Lough Erne ....... 

Land Improvement, Sundry Estates . 

Main ........ 

Moy River . . ... 

Miitown Athboy ...... 

New Abbey ....... 

Plant unappropriated ..... 

Quoile ........ 

Roughty River ...... 

Railway Clauses ...... 



0 3 0 

3 2 6 
7 8 6 
0 0 6 

200 0 0 
736 4 9 
45 0 0 
0 10 0 
9 7 6 
15 0 6 
784 5 5 
100 0 0 

4 7 0 
945 4 1 



( 
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D R AI N AGE — continued. 

9 Viet. cap. 4 j and 10 and 1 1 Viet. cap. 79, &c. 



Commissioners of Public Works, &o— 



EXPENDITURE — continued. 


£. .r. d. 


£. a. d 


£ a. d. 


By Bree^e**^^' Inquiries— coMiwjziec;. 

Burton Hall 

Bush • • . . • • • . 

Barna .... • • . . 

Ballycolliton 
Ballingary Lake 
Bandoi) River , 

Bailinlig 

Baiiiaree ..,*"*'* 

Barrow 

Bonet 

Bride River ... .... 

Blackbog ...*'**' 
Beckan Lough ... • • • . 

Ballymacool 


14 12 8 
5 1 11 
0 0 6 
13 8 2 
27 2 4 
0 7 0 
0 10 9 
15 3 
0 2 0 
0 10 10 
0 3 6 
0 3 6 
0 3 
0 0 10 
11 10 






Clongill .... 

Creggaballugh . , . 

Callan .... 
Castlemaine . . . • 

Cool • • • . . 

Cloonagh • • . . 

Casileshaoe .... 
Cavan Lakes .... 
Claureen .... 

Cranagh River 

Clady . . , , ' 

Currygranny and Buskhill ! 

Cloonascragh 

Cuskaling . . . j 




10 18 8 
0 0 1 
0 8 0 
89 5 7 
0 0 6 
10 7 
0 4 6 
18 18 9 
17 4 11 
0 0 6 

0 '9 2 

1 8 1 
0 2 6 
1 3 5 






Dodder River 

Doonbeg .... 

Dunleer White River 
Dootnusk and Carrowsalla 




8 5 4 
20 3 10 
10 5 2 
0 15 11 






Erkina and Goule . 

Eri£f ..... 
Eskerboy .... 




5 1 6 
0 2 6 
0 12 






Feigh ..... 
Feale, Geale, and Brick . 

Finn River .... 
Parraliy . . , \ 




0 0 9 
43 18 6 
0 4 6 
0 2 9 






Griffinrath .... 
Gulley River .... 
Griffinstown 

Garristown .... 




16 2 4 
29 6 11 
0 16 6 
26 0 2 






Irishtown, OugenstowD, and Grange 
Incidental account for contingencies 




10 4 6 
3 7 6 






Kilchreest .... 
Elisdoon .... 

KilladulHsk .... 
Kerries River .... 
Kinturlo .... 

Kiilashee .... 

Knocknaboley 




39 17 7 
62 6 5 
0 2 0 
13 9 6 

15 3 1 
0 13 6 
0 15 11 






Lough Erne .... 
Lisnaward ■ . , , 

Lough Fincbinagh . 

Lisclogher .... 
Laracor .... 




4 6 0 
0 2 0 
10 8 6 
4 12 2 

40 1 7 
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IRELAND APPENDIX TO EIGHTEENTH REPORT 



No. 1.— RIVER 
Acts 5 and 6 Viet. cap. 89; S and 9 Viet. cap. G9'; 



An Account of ibe Receipt and Expenditure of the 



RECEIPT — continued. 

Works’ Account— Preliminary Inquiries — continued. 



Total Amount of Receipt, Works’ Account Preliminary 
Inquiries . . , . . . . 



3. Works’ Account. 
Private Drainages. 



To Arran, Donegal Estate 
Brownhall Estate . 
Ballymakenny Estate 
Belcamp Estate 
Courtown Home Estate 
Eask District . 



26 10 1 
6 9 6 
23 19 8 
0 2 0 
0 2 0 
3 10 0 



2,903 6 4 



7,903 6 4 
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DRAINA GE — continued. 

9 Viet. cap. 4; and 10 and 11 Viet. cap. 79, &c. 



Commissionei-s of Public Works — continued. 



EXPENDITURE—coKtinncd. 


£. s. d. 


£. d. 


Works’ Account — Preliminary' Inquiries — continued . 






By Lee and Toome ....... 






Land improvement, sundry estates .... 


24 6 0 




Maine 


54 1 5 




Martinstown (Car'bury) ..... 


1 16 5 




Moy River 






Maguires Bridgeand Brookborough .... 


6 2 6 




Maniiin Lakes. ....... 


0 1 1 




Moyvally 


0 19 6 




Mourlough 






Monasteroris 


0 2 6 




Milltown Athboy 


0 4 6 




New Abbey . 


8 6 3 




Newtow (Catlcrw) ....... 






Neoagb ......... 






Newtown (Westmeath and Longford) .... 








0 0 9 




• Owenwee 


0 2 10 




Parsonstown ........ 


39 9 2 




Parson sgreen ........ 






Piiltowii 






Plant unappropriated ...... 


245 5 7 




Quoile 


0 18 6 






28 3 1 




Raheen 


19 14 4 




Roe River 






Roughty River ....... 






Railway Clauses ....... 






Rathkeale ........ 


53 0 1 




Rafoid ......... 






Shanbogh ........ 


35 9 5 










ScarritFRiver 






Suck or Shivene ....... 


16 1 5 




Six Mile Bridge ....... 






Sluggery Lake ....... 






Swaniin Bar ........ 






Sheskin . . . • • . • • 






Tolka River ’ . 


10 7 4 




Togher .......... 












Tay River ........ 






Therries River ....... 






Woodford f 


0 8 0 




"Whitelougb ........ 


0 16 




Washpoole ........ 












Inquiries ....... 






3. Works’ Account. 






Private Drainages. 






By Bannagh and Pettigo Estate ..... 


97 16 6 




Clonelly Estate • . • . • « 






Cork Hill Estate 






Drumcat Estate ...... • 






Glencar District 


I7l 16 5 




Grange Con . 







2,646 1 0 
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IRELAND s-APPENDIX TO EIGHTEENTH REPORT 



No. l.—RIVER 
Acts 5 and 6 Viet. cap. 89 ; 8 and 9 Viet. cap. 69 ; 



An Account of the Receipt and Expenditure of the 



£. 


d. 


0 1 


6 


8 9 


0 


0 0 


6 


6 16 


6 


11 0 


6 


146 2 


0 


8 17 


0 


3,445 16 


6 


114 0 


5 


324 16 


8 


57 11 


1 


683 19 


3 


50 9 


9 


268 9 


1 


272 11 


3 


266 5 


10 


373 1 


0 


167 11 


0 


314 19 


0 


1,025 11 


11 


568 8 


9 


136 1 


3 


9 14 


8 


32 1 


8 


102 io 


7 


350 0 


0 


67 2 


7 


130 17 


8 


283 7 


3 


17 14 


0 


69 15 


6 


794 6 


6 


70 11 


7 


108 16 


i 


42 6 10 





RECEIPT — continued. 

Works Account — Private Drainages — cotiiinued. 

To Fintown District 
Farmhill District 
Kyle Park District 
Killeesbill Glebe 
Leslie Meath Estate 
Oranmore 
Rathangan Estate 



Drainages 



4. Lixbilitt Account. 

To Amounts received from Proprietors and Coimties, 
account of the following Works under Award, viz. :■ — 
Blackwater 
Ballycowan 
Carrigans 

Carbury Mill-stream 
Gorteen . , 

Hermitage 
Kilmannock 
Kiimurry , 

Lough-na-Saggert 
Oranhill . 

Redbog . 

Wilkinstown 

Amount received from Counties for Works on which no 
Award has been made, ■ 

Ardee 
Ballinhassig 
Ballinderry 
Cahore 
Clonakilty 
Carrigower 
Castlebar Lakes 
Foranwell 
Fergus 
Garr . 

Kilcock . . , 

jfyles and Templebryan 

Nobber . . , 

Owenkeagh . 

Quin . . , 

Shinrone . . 

Amount of Receipt— Liability Account 
To Balance on 31st December 1849 



£. s. d. 



9,548 17 3 
7,417 14 10 



£1237,732 13 9 



Office of Public Works, Dublin, 
lit May 1850. 
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DRAINAGE — contmued. 

9 Viet. cap. 4; and 10 and 11 Viet. cap. 79, &c. 

Commissioners of Public Works, &c. — continued. 



EXPENDITURE — continued. 



£. s. d. £. s. d. 



Works Account — Private Drainages — continued. 
By Kyle Park District ...... 

Kilsellagh ..... . . 

KerrEstat . . . . 

Leslie Meath . 

Perxystown and Kimmage ..... 



Total Expenditurefor Works’ Account — Private Drainages | 



By Amounts paid in reduc- 
tion of Principal and 

Interest, from Moneys re- 
ceived under Award, &c., 
viz. : — 

Blackwater 
Ballcowan . 
Carrigans 

Carbury Mill-stream 
Gorteen 
Hermitage 
Kilmaimock . 
Kilmurry . • 

Longh-na-Saggert . 
Oranhill . 
Redbog . . 

Wilkinstown . 

By Amounts of Debentures, 
&c., paid off on Works 
not yet under Award, viz. : 
Ardee . 



Ballinderry . 
Cahore . 

, Clonakilty . 
Carrigower 
Castlebar Lakes 
Foranwell 
Fergus . . 

Garr . 
Kilcock 

Myles artd Tei 

Nobber . 
Owenkeagh . 
Quin . , 

Shinrone ' . 



139 14 7 
0 6 0 
169 5 0 
2 8 6 
117 8 0 



Dshentuies 
paid off. 


Public Loan 


laterest paid for 
Moneys 

Keceived under 


£. s. d. 


£. fi. d. 


■ £. 5. d. 




3,060' 4 10 


885 11 8 




105 3 2 


6 3 4 




293 15 0 


31 1 8 




38 7 11 


9 6 2 




• 639 8 0 


29 14 4 




50 9 9 








102 10 0 




260 15 6 


11 15 9 


200 0 0 




14-8 3 


200 0 0 




. 115 18 1 




152 5 7 


13 7 7 




290 15 10 


22 13 5 


1 ,000 0 0 








136 1 3 






32 1 3 




100 0 0 








350 0 0 






67 2 7 






130 17 8 






283 7 3 






17 14 0 






69 15 6 




200 0 0 








70 il 7 






108 16 1 






42 6 10 




1,700 0 0 


6,199 19 7 


742 10 3 



3,445 16 6 

in 6 6 

324 16 8 
47 14 1 
669 2 4 
50 9 9 
102 10 0 
272 11 3 
214 8 3 
315 18 1 
165 13 2 
313 9 3 



32 1 8 

100 0 0 
350 0 0 

67 2 7 
130 n 8 
283 7 3 

17 14 0 

69 15 6 
200 0 0 

70 11 7 
103 16 1 

42 6 10 



£ 237,732 13 9 
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IRELAND:— APPENDIX TO EIGHTEENTH REPORT 



No. 2.— PIEES. HARBOURS, 



An Account showing the Rbceji’t and ExPHNoiTUKRof the 



RECEIPT. 

To Balance, brought from the under-mentioned Accounts, viz . : — 
Piers and Harbours 

Fishery Piers ....•♦•• 
‘Piers and Harbours, Acts 9 Vict.*c. 3 and 10, and 11 Viet. c. T5. 

'To Amount received by way of Grant . • ■ • • 

Ditto from Loan Fund, in aid of the following Works, to be 
repaid after final Award, vis . : — 

Ballycotton Pier ....... 

Ballinakill Pier 
BalHnagoul Pier 
Errislannon Pier 
Kilkerrin Pier 
Tarrea Pier 
Ventry . - . 

To Amounts received as private contributions, in aid of Works, viz . : — 
Ballywalter Pier, from A. Mulholland’s Account, SOOZ. 
Duncannon Pier, from J. Farrell ..... 
Fethard Pier, from J. W. Webb . . . . . 

Kilmakillogue Pier, from Lord Lansdowne . . . 

Moville Pier, from W. Hazlctt ..... 

To sundry receipts, in aid of Works, viz. 

Portnablahy Pier ; sale of tools and boat .... 
Mountchnrles Pier; sale of horse . . • • • 

To Amount of Preliminary Expenses, recovered from applicants on 
proposed Piers, butwhich have been abandoned, viz . : — 
Arthurstown Pier, per Lord Templemore . 

Achill Sound Pier, per Rev. E. Nangle ... 
Courtmacsberry Pier, per W. B. Leslie , 

Colloriis Pier, per J. Hickson . ' . 

Cranlough Pier, per J. Lanktree .... 

Cove of Cork Pier, per G. J. W. French , ^ 

Dourus Pier, per J. Hickson ..... 
Doogbrt Pier, per Rev. E. Nangle . 

Glenatm Pier, per E. M‘Donnell .... 

Gola Island Pier, per Lord Geo. Hill 
Helvick Head Pier, per Lord S. de Decies 
Inniscove Pier, pet R. Ortne ■ . 

Minard Pier, per Lord Ventry _ . . . . 

Malachmore Pier, per Stewart and Kincaide 
; Mullaghmore Pier, per Stewart arid Kincaide . 

Port Ballintrar Pier, per E. W. M'Naughlon . . 



Total Receipt, Piers and Harbours . . . 

Receipt on Account of Fishert Piers. 

To Glandorc Pier, for toils, &c. ...... 

Kilrush Quay Wall, amount lodged by Col. Vandeleur to cancel 
his Contract ......... 

Cahore Pier, for balance unexpended by F. Lyon 

Ring Pier, for Tolls, &c. ....... 

Total Receipt for Fishery Piers . . 

To Balance carried to next Account ...... 



£. s. 


d. 


£. s. d. 


£. /I. 


d. 






2,647 0 6 










495 11 11 












3,142 12 


5 


■ • 




15,500 0 0 






700 0 


0 








150 0 


0 








450 0 


0 








165 0 


0 








500 0 


0 








592 10 


0 








300 0 


0 


2,857 10 U 






100 0 


0 






100 0 


0 








21 0 


0 








275 0 


0 








400 0 


0 










— 


896 0 0 






2 0 


0 








6 0 


0 


8 0 0 






1 5 


0 






2 10 


0 








0 8 


9 








0 2 


0 








2 0 


0 








11 8 










6 12 


0 








15 15 










2 10 


0 








15 3 










2 2 


0 








9 12 


8 








17 15 


1 








2 4 


10 








0 17 


6 








2 3 


9 












92 10 8 












19,354 0 


8 


.7 .8 


7 








260 0 


0 








1 15 


3 








8 11 


4 










- 


277 15 2 












277 15 


2 






. . 


4,907 3 


10 






£ 


27,681 12 1 
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AND FISHERIES. 



Commissioners of Public Works, in the Year ended 31st December 1849. 



EXPENDITURE. 








£. 


s. 


d. 


Piers and Harbours, Acts 9 Yic. 


c. 3 


and 10 and 11 Vic. c. 75. 








By Amounts expended on the following fixed projects, 


viz. 












Aimalong Her . 












45 


0 


0 


Arran Island Pier , 












772 


11 


0 


Brandon Pier 












40 


7 


10 


Ballycotton Pier. 












150 


1 


8 


Ballyness Pier . 












0 


15 


2 


BaUiiiakill Pier . 












52 


10 


8 


Ballywalter Pier 












231 


19 


3 


Ballinagoul Pier 












1,381 


14 


10 


Blackwater Pier. 












372 


7 


8 


Belmullet Canal Pier . 












1,999 

2,057 


6 


5 


Bunowen Pier . 












0 


5 


Bunatrahane Pier . 












20 


3 


8 


Barren Pier . . 












223 


8 


6 


Clogher Head Pier 












21 


5 


8 


Carlingford Pier 












0 


5 


0 


Cape Clear Pier 












11 


7 


6 


Claddah Pier . 












428 


17 


4 


Cushendall Pier . . 












1,139 


9 


5 


Dingle Pier 












339 


0 


7 


Duncannon Pier. . 












2,592 


5 


11 


Errislannon Pier 












576 


13 


0 


Fethard Pier 












50 


5 


8 


Glandore Pier . 












1 


0 


0 


Greystones Pier . 












245 


1 


7 


Greenane Pier . 












171 


6 


9 


Killerrin Pier . . 












1,363 


2 


0 


Kiltnakillogue Pier 












1,030 


19 


3 


Kilmore Pier 












1,415 


17 


7 


Moville Pier 












2,971 


18 


6 


Mountcharles Pier 












0 


7 


0 


Newport Pier . . 












376 


9 


0 


Newcastle Pier . 












2,884 


17 


3 


Portnablahy . . 












628 


18 


3 


Bosroe Pier . , 












184 


7 


0 


Rush Pier 












61 


14 


4 


Roigh Pier 












9 


17 


6 


Slade Pier . 












3 


0 


10 


Skull Pier 












373 


13 


8 


Tarrea Pier 












482 


18 


6 


Valentia Pier . 












1,349 


14 


8 


Ventry Pier 












820 


19 


11 


By Amount transferred to the Paymaster of Ciyil Services for 


one. 








year's interest on loans, to 31st December 1849 














By Amounts expended on Preliminary Inquiries, viz . : — 












Achill Sound Pier . 












0 


18 


6 


Bull’s Mouth Pier 












1 


0 


6 


Clare Island Pier . 












1 


1 


6 


Cushendun Pier . 












1 


15 


0 


Old Head Pier . 












1 


9 


0 


PoolnagorPiet . 












0 


0 


9 


Lough Hyne Pier . 












3 


6 


3 


Tarmon Pier 












0 


13 


6 


Total Expenditure, Piers and Harbours 












ExPKNniTDRE FOR FlSBERT PlERS. 














By Ballyvaughan Pier . 












1 


10 


0 


Cahirciveen Pier . • 












0 


2 


6 


Glandore Pier . 












7 


4 


2 


Cahore Pier 












6 


6 


6 


Rathmullen Pier, balance of contract 










60 


5 


0 


Ring Pier 












8 17 


8 


Total Expenditure for Fishery Piers 











£. 



d. £• 5. d. 



26,883 1 2 
704 0 1 



10 



84 



5 0 



5 10 



£ 



27,597 6 3 



84 5 10 
27,681 12 1 



Office of Public Works, Dublin, 
lit May 1850. 



6. Aoaus, 

Accountant, 

o 
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IRELAND:— APPENDIX TO EIGHTEENTH REPORT 



No. 3.— LAND IMPROVEMENT PRELIMINARIES. 
Act 10 Viet. cap. 32. 



An Account showing the Reckipt and Expenditure of the Commissioners of Public- 
Works, in the Year ended 3lst December 1849. 



RECEIPT. 

To Balance from last Account ... , . 


£. j. d. 


£. s. d. 
223 .0 8 


To Amount received from proprietors in repayment of preliminary 
expenses ......... 




6,300 16 3 




£ 


6,523 16 11 



EXPENDITURE. ' 


£. s. d. 


£. j. d; 


By Amounts paid for preliminary investigations, advertisements, 
scrivenery, &c. ........ 

By Amount paid into the Exchequer, in repayment of advances . 

By Amounts transferred to drainage, in repayment of preliminapy 


3,109 13 11 
2,000 0 0 




expenses incurred through that service prior to the -passing 
of the Act 10 Viet. cap. 32 . . 

By Balance carried to next Account ..... 


828 3 10 
* 


5‘,937 19 9* 
583 17 




£ 


6,523 16 11 



Office of Public Worlis, Dublin, 




G. Ad.vms,- 


Isi Mo;/ 1S50» 




‘ Accountant. 
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No. 5. 

PARLIAMENTARY VOTES AND GRANTS. 
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IRELAND APPENDIX TO EIGHTEENTH REPORT 



No. 5.— PARLIAMENTARY 



An Accodnt showing the Receipt and Expenditure of the Commissioners 



RECEIPT. 



To Balance 



1. S-ILAKIES AND INCIDENTS OF OFFICE: — 



To Amount received from the Treasury on account of Vote . 
Amount of sundry receipts . . . . . . 

Amount of fishery fines, registration fees, &c. , . 

Amount of sundry receipts for salaries and incidents of 
extraordinary staff ...... 

Total receipt “ Salaries and Incidents of Office ” 



42,225 8 
938 9 
16 3 

1,164 2 



0 

1 

2 

S 



£. s. d. 



44,344 2 6 



£. s. d. I 

8,152 1 2 ^ 



44,344 2 6 



i 



I 



2. Public Buildings : — 

To Amount received from the Treasury on account of Vote 
.Amount of rents, &c. ■ . . . . 



. 13,18*7 6 0 
. 131 11 11 



13,919 



[ 



Tyrone Navigation : — 

To Amount received on account of rents, &c. 
Ditto ditto tolls 



Maig River Navigation 
To Amount received on account of tolls 

Howth Harbour: — 

To Amount of rents received . , 



158 7 1 
252 6 0 



19 16 0 



53 15 0 



410 13 1 

19 16 0 
63 15 0 



Dunmore Harbour : — 

To Amount of rents received . 
Amount of dues received 



41 9 
27 6 



68 15 6 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 10 1 



VOTES AND GRANTS. 



of Public Works, in the Year ended 31st December 1849. ' 



£ 


s. 


d. 


£. s. 


d. 


5,760 


9 


3 






10,980 


17 


7 






7,914 


0 


11 






70 




10 






1,220 


6 


10 






809 


9 


5 






1,438 




5 






246 


10 


4 






2,582 


11 


3- 






601 


0 


11 






4,494 


13 


7 






945 


4 


1 








— 


— 


37,263 17 


5 


750 


0 


0 






337 


13 


9 






114 15 


4 






150 


8 


4 








■ — 


— 


1,352 17 


5 








563 12 


4 


119 


17 


5 






134 


9 


1 






109 


19 


3 






83 


10 


4 






631 


7 


2 






4,982 


5 


4 






8 


4 


0 






1,596 


14 


11 






58 


6 


10 






1,169 


7 








• 46 


11 


0 






3,035 


19 


5 






41 


4 


0 






21 


17 


4 






218 


16 


6 






1,574 


0 


9 






1,111 


13 


5 






656 


8 


10 






14 


5 


11 






115 


11 


6 






14 


a 


5 






— 


— 


— 


15,763 18 10 


141 


9 


7 






165 


3 


8 






27 


10 


5 






107 


12 


10 








— 


— 


441 16 


6 


33 14 


0 






1 


16 


3 






— 


— 


— . 


, 35 10 


3 


•326 


19 


11 






10 


0 


0 






59 


0 


10 








— 


— 


396 0 


9 


82 


5 


4 






36 


11 


11 






• 


7 




118 17 


3 



EXPENDITURE. 



1. Salaries and Incidents op Oppice : — 

By Salaries nf the Board for one year . 

Salaries of the establishment . . 

Salaries of the supernumerary staff 
Law expenses ..... 

Postage 

Travelling expenses of inspection, &c. 

Incidents, including maps, coals, taxes, &c. . 

Amount of contribution to superannuation fund 
Salaries of Commissariat officers doing duty with the-Board- 
Travelling and contingent expenses of Commissariat officers 
Amount paid for progress, inspections. Land Improvement 
Act, 10 Viet. cap. 32 . 

Amount of expenses incurred in investigating surveys of 
■waterways crossed by railways, 8 and 9 Viet. cap. 20, 
Bs. 25 and 26 ...... . 



Salaries and Incident of Fisheries: — 

By Salaries of two Inspecting Commissioners for one year 
Travelling expenses of inspection or survey . 
Advertisements ...... 

Incidents ....... 



Salaries and incidents of extraordinary staff . 

Total expenditure “ Salaries and Incidents of Office 



2. Public Buildings; — 

By Repairs of Building, Furniture, &c. 
Board of Health Office 
Charitable Bequests Office 
Commissariat Office 
Constabulary Office 
Custom House . . 

Dublin Castle . . 

Encumbered Estates Office 
Four Courts . 

Incidents , . 

Maynooth College . 

Meiropolitnn Police Barrachs 
Pheenix Park 

Poor Law Commissionera’ Office 
Quarter-Master General’s Office 
Record buildings 
Royal Hibernian School . 

Royal Hospital 
Stationery Office . . 

Stores, City Quay . 

Sundry rents payable 
Newgate Prison 



Tyrone Navigation : — 

By Payments for labour aud materials . . 

Salaries of inspector, lock-keepers, &c. . 

Incidents and law expenses . . 

Amount paid for new lock, gates, and repairs - 

Maig River Navigation : — 

By Salary of inspector ..... 

Incidents ...... 

Howth Harbour; — 

By Payments for labour and materials • . . 

Salary of harboui-master .... 
Incidents . . • . . . 



Dunmore Harbour : — 

By Payments for labour and materials 
- Incidents . « . « 
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No. 5,— PARLIAMENTARY 

An Account showing the Receipt and Expenditure of the Commissioners 



RECEIPT — continued. 



2. PoBLic Bttildings — continued. 



Donaghadee Harbour : — 

To Amount of rents received 



Total receipt “ Public Buildings ” 



5. Insolvent Couet , ■ . . . . . . . 

4. Maeshalsea. (Amount received from the Treasury on requisition) 

5. Kingstown Habbode; — 

To Amount received from the Treasury on account of Vote • 

Ditto on account of tolls .... 

Ditto ditto rents .... 

Amount of sundry receipts ...... 



Total receipt " Kingatown Harbour ’* . 



•6. Convict DefOts and Constabolabt Baebacjks . 



'7. Centbal Cbimikal Lunatic Asildu: — 

To Amount received from the Treasury on account of Vote 
Amount of rents received ..... 
Amount received for grass ..... 

Total receipt “ Central Criminal Lunatic Asylum ” 

■3. Genebal Peison foe Convicts, ob New Model Prison. 
To Amount received from the Treasury on account of Vote 
Total receipt “ General Prison for Convicts” 



'9. Mafnooth College. (Enlargement): 

To Amount received from the Treasury on account of Grant 
Amount sundry receipts ..... 
Total expenditure “ Maynooth College ” 



10. Peovincial Colleges. 

To Amount received from the Treasury on account of Grant 
Amount sundry receipts • . . , . 

Total receipt “ Provincial Colleges ” . 



s. d. 



7,300 0 0 
1,355 10 8 



4,800 0 0 
45 0 0 
89 0 0 



7,000 0 0 
166 0 0 



22,800 0 0 
35 0 0 



Nil 

200 0 0 



37,000 0 0 
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VOTES AND GRANTS— coHiinuerf. 

of Public Works, ia the Year ended 31st December 1849 — continued. 



EXP£NDITURE-^co«<maec?. 



2. Public Buildings — continued. 

Donagbadee Harbour : — 

By Payments for labour and roaterials .... 

Salary of harbour-master ....... 

Incidents ........ 

Total expenditure “Public Buildings” . 

3. Insolvent Codet 

4. Mabshalse.'L . . .... . . 

5. Kingsto-wn Harbooe; — 

By Stone materials, labour included .... 

Pier-heads’ building contract ..... 

Ballast supplied under contract ..... 

Maintenance, repairs, &c. ..... 

New Traders’ Wharf ...... 

Salaries o!' harbour-master, engineer, &c. . . 

Boatmen, ■watchmen, &c. . ■ , . . • . . 

Incidents and contingencies ..... 

Rents and taxes ....... 

Total expenditure “ Kingstown Harbour ” . . 

6. Convict Dep6ts and Constabolabt Babbaces: — 

By Repairs of Building, Furniture, &c. : — 

Constabulary Depot Barracks, Pheenix Park 
Smithfield Convict DepOt ..... 

Richmond Bridewell .... . . 

Kilmainham Gaol ....... 

Grangegorman Convict Depfit ..... 

Total expenditure “ Convict Depots and Constabulary 
Barracks” ....... 

7. Central Cbiminal Lunatic Asylum, Dundhum ; — 

By Payments on account of contract .... 

Superintendence ....... 

Incidents ........ 

Rent- charge on lands taken for the Asylum . . . 

Total expenditure “Central Criminal Lunatic Asylum” 

8. General Prison fob Convicts, or Ne'w Model Prison : — 

By Payments on account of contract .... 

Superintendence ....... 

Fittings, &c. ........ 

Incidents 

Total expenditure “ General Prison for Convicts ” . 

9. Matkooth College. (Enlargemant) : — 

By Payments on account of contract .... 

Architects’ commission on account .... 

Superintendence ....... 

Incidents ........ 

Total expenditure “ Maynooth College ” 

10. Provincial Colleges. 

Belfast College ; — 

By Payments on account of contract .... 
Superintendence ....... 

Fittings 

Architect’s commissioa on account .... 

Law expenses ....... 

Incidents ........ 

Total expenditure “ Belfast College ” . . . 



16,911 0 8 
117 2 5 
175 16 1 



11,336 16 10 



911 3 1 



6,677 3 10 



31,421 15 6 



12,047 6 3 
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An Account showing the Receipt and Expenditure of the Commissioners 

Dr. 
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VOTES AND GRANTS — continued. 



of Public Works, iu the Year ended 31sf December 1849 — concluded. 

Cr. 



EXPENDITURE— 


£. s. d. 


£. s. d. 


£. i. d. 


10. PaoviNcr.vL Colleges — continued. 








Cork College:— 








By Payments on account of contract .... 


10,245 14 1 






Superintendence 


155 12 0 






Fittings, &c. ........ 


123 16 6 






Architect’s commission on account .... 


399 14 0 






Rent-charge on College lands ..... 


45 16 3 






Incidents ........ 


0 19 0 






Total expenditure “ Cork College” 




10,971 1 10 




Galway College : — 








By Payments on account of contract .... 


8,006 11 6 






Superintendence ....... 


155 12 0 






Architect’.s commission on account .... 


842 2 0 






Fittings, &c. ....... 


'13 4 9 






Incidents ........ 


299 0 4 






Total expenditure “Galway College” . 




8,876 10 7 




Total expenditure “ Provincial Colleges” ; 






26,964 5 1 


11. Expenses OF THE Queen’s Visit ..... 






1,485 11 3 


12. Navig.\tion in connexion with Dhainage : — 








By Amount transferred to “ Drainage,” in aid of works carried 








on through that service ...... 






35,000 0 0 


Balance ...... 






1,457 10 0 








183,685 18 2 



G. Adams, 

Accountant. 



P 
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No. 6.— MAINTENANCE 



An Account showing the Receipt and Expenditure of the Commis- 



RECEIPT. 


£. s. d. 


To Balance from the under-mentioned Accounts, viz . : 




Repairs’ grants ..... 


3,227 2 n 


Roads and bridges ..... 




Less Creditor Balance on “post roads ” . 




1. Repairs’ Grants, 1 and 2 Will. IV. c. 33 •. — 




To Amount received per Treasury . 


2,500 0 0 


, , , , lor fine 


0 2 0 


Total receipt, repairs and grants . 





4,078 n 2 
3,305 14 2 



773 3 0 
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OF ROADS, &c. 



SIGNERS of Public Works, in the Year ended 31st December 1849. 



Cr. 





EXPENDITURE. 




£. 


s. 


d. 


£. 


8. 


d. 


£. s. d. 


Count!/. 


1 . Repairs’ Grants, 1 and 2 Will. IV. 
















— 


c. 33 


















Antrim. By Larne and Ballycastle Road 










519 


9 


1 




Clare. 


Burren . 




10 


3 


9 












Ennis and Eilfenora . 




40 


13 


7 












Ennis and Woodford 




127 


11 


5 












Killaloe and Toragraney 




221 


11 


3 












Loughgraney and Loughrea 




124 


18 


8 












Upper Bunratty, Barony Roads . 




12 


17 


0 












Ennistymon to the Sea 




26 


18 


1 












Tulla and Gort 




78 


g 


7 












Tnlla and Loughgraney . . 




126 


4 


2 












Bellia Killaha and Loophead 




81 


13 


6 












JJunaliy and Kehy . ■ 




89 


11 


3 












Kilkishen and Limerick . . 




201 


S 


4 


















— 


— 


1,142 


0 






Cork. 


Kenmare and Glengariffe . . 










87 


0 


1 




Donegal. 


Letterkenuy and Convoy . . 




0 


14 


6 












Castlederg and Bamcamore Ga . 




0 


0 


3 












Letteikenny and Creeslough 




63 


16 


6 












•Donegall and Pettigo 




156 


19 


2 












Killetur and Pettigo . . . 




69 


13 


0 












Letterkenny and Dungloe , 




65 


2 


2 












Mallins and Gweedore 




137 


15 


10 












Cloughabeg and Convoy 




1 


2 


6 












Barness and Killeter . . 




25 


13 


2 












Falcarragh .... 




1 


13 


3 


















— 


— 


522 


10 






Fermanagh. ByFivemiletown and Clones Road 










99 


1 


6 




Kerry. 


Tahalla Bridge and Derriquin , 




25 


6 


8 












Ardtolla Bridge and Ananous 




3 


7 


8 












Ballinholly .... 




- 92 


15 


9 












BallinskilligB .... 




60 


6 


5 












Blackwater and Tahilla . . 




104 


2 


8 












Cabirciveen and Renmare . . 




m 


9 


0 












Gunshorough .... 




1 


6 


4 












Kenmare and Castletown . 




81 


16 


7 












Killamey and Bantry 




49 


2 


10 












Liatowel and Liselton 




127 


12 


10 












Meanus and Bealmenagh . . 




73 


6 


7 












Sneem and Killarney 




86 


17 


7 












Shanagolden and Liatowel . 




122 


6 


5 












Tralee and Listowel . 




192 


5 


2 












Tralee and Castlemaine 




90 


0 


8 












Waterville and Ballycarnahan . 




53 


17 


9 












Kenmare and Glengariffe . . 




116 


7 


9 












Sneem and Kenmare 




8 


13 


2 


















— 


— 


1,407 




10 




Galway. 


Goroman and Clgnile . 




36 


14 


8 












Tulla and Loughgraney 




20 


18 


11 












Loughgraney and Loughrea . 




240 


13 


2 












Ballinlawless .... 




69 


6 


11 












Bama and Cloniff . ■ . 




103 


0 


10 












Connemara .... 




46 


8 


0 












Marblehill and Dalystown . 




76 


10 


2 











V 2 
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OF ROADS, &c. — continued. 



diture of the Public Worksj &c. — continued. 

Cr. 





EXPENDITURE— ciwft'nwefi. 


£. s. d. 


£. 5. d. 


£. s. d. 




CoMHiy. Repairs’ Grants — continued. 










Galway. Porlumna ..... 


319 9 6 








,, Spiddle and Costello . • 


0 18 8 








, , Streamstown and Cleggan . 


31 15 1 








, , Tulla and Gort .... 


62 9 2 








, , Ennis and Woodford Road . . . 


122 9 3 








, , Bunowen and Culfin 


66 11 1 












1,197 11 11 






Liinericli Glenquin and Goulbourn . 


75 11 2 








, , Buckshill and Glensharold . . 


51 8 7 








, , Nenagh and Bruff .... 


0 2 0 












127 1 9 






Tipperary Glenstael ..... 




0 16 






Total expenditure, “ repairs’ grants ” 






5,100 18 7 




2. Post Roads, 6 and T Will. IV. c. 116 : — 




.1 






By Clare County ..... 


90 14 10 


















Cavan ...... 


212 17 9 








Down ...... 


401 11 1 








Donegal ..... 


165 15 0 








Dublin . . 


473 15 5 








Fermanagh ..... 


44 12 8 








Galway ...... 


47 12 6 








Kerry ‘ • 










Kilkenny . • . ' • 










Leitrim ...... 










Limerick ..... 


106 16 2 








Londonderry ..... 


0 1 6 








Louth ...... 


11 0 4 








Mayo ...••• 


16 17 6 








Meath ...... 


0 12 6 








Monaghan ..... 


178 11 6 








Sligo 










Tipperary ..... 


153 15 5 








Waterford ...... 










Westmeath ..... 


67 8 4 








Total expenditure, “ post roads” . 






3,278 8 4 




3. Roads asd Bridges, 6 Geo. IV. c. 101 : — 










By Clare County ..... 


1,657 4 0 








Cork ...... 










Galway . ..... 


1,859 11 1 








Kerry ...... 


950 16 10 








Leitrim ...... 


1 16 6 








Limerick ..... 


432 10 7 








Mayo ...... 


1,045 2 4 










326 10 10 








Tipperary ..... 


786 15 9 








Total expenditure, “ roads and bridges ” 










Gross eipendituie in the year 1849 . 






17,111 18 8 




By Balance on the 31st December 1849 














£ 


20,175 18, 0 






GaAdavs, 






Aficoimlant. 
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No. 7.— EMPLOYMENT OF 



An Account showing the Receipt and Expenditure of the Commis- 



RECEIPT. 






— 


£. s. d. 


£. s. d. 


To Cash in hands on the 1st January 1849 ....... 






Received from sale of plant ......... 


5,266 io 10 




Sundry incidental expenses ......... 


234 12 9 




Received from pay-clerka, &c., in reduction of balances ..... 


4,748 19 10 








10,250 3 5 




£ 


20,703 10 10 



Office of Public Worlts, Dublin, 
May 1850. 



No. 8.—MISCELLANEOUS 



An Account showing the Receipt and Expenditure of the Commis- 



RECEIPT. 








— 


£. s. d. 


£. s. d. 


£. s. d. 


To Balance ......... 






24,456 13 3 


1. Boyne River Navigation : — 








• To amount of tolls, Sc., received . , 








Total receipt “ Boyne River Navigation” . 








2. Maintenance op certain Tornpike Roads. 






“DO 3 1 


To Blackrock Road: — 








Received from Finance Committees — 








County of Dublin .... 








City of Dublin 


785 0 0 










1,285 0 0 




To Circular Road and Annesley Bridge : 








Received on account of City presentments . 




33 15 3 




To Howth Road : — 






Received instalments per agreement ..... 


567 4 8 










557 4 3 




To Knocksedan Road; — 








Received from trustees ...... 


352 12 1 


352 12 1 










ToNavanRoed: — 








Received produce of tolls • • . . . 

Received fines • . . , . | * 


2,109 8 11 
0 5 3 


2,109 14 2 




Total receipt “ Mamtenance of certain Turpike Roads” 






3. PORTUMNA BRinOE. 








To tolls received . 








Total receipt “Portumna Bridge” ... 






117 16 1 
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Ill 



LABOURING POOR. 



SIGNERS of Public Works, in the Fear ended 31st December 1849, 



Cr. 



EXPENDITURE. 






— 


£. s. d. 


£. s. d. 


By remitted to sub-accountants to pay outstanding relief claims, store rents, &c 


10,527 18 10 




Outstanding claims, &c., paid in Dublin . , . 


2,246 5 0 




Transferred to votes, for payments for salaries, and incidents of extraordinary 






staff, &c. 


895 11 I 










Cash in hands on 31st December, 1849 ....... 




7,034 0 11 




£ 


20,703 10 10 



SERVICES. 



SIGNERS of Public Works, in die Year ended 31st December 1849. 



EXPENDITURE. 



1. Botne River Navigation: — 

By labour and materials . . . 

Salaries and incidents 
Rent of trackway ... 
Repayments on account of loans, viz. 
Principal ... 
Interest .... 



Total expenditure “Boyne River Navigation” 

2. Maintenance op certain Turnpike Roads. 

By Blackrock Road : — 

Labour and materials ..... 

Salaries and incidents ..... 

Repayment on account of loans, viz . : — 

Principal . . . . .7 

Interest ...... 



By Circular Road and Annesley Bridge 
Labour and materials . . . 



By Howth Road : — 
Labour and materials 
Salaries and incidents 

By Knocksedan Road : — 
Labour and materials 
Salaries and incidents 



By Navan Road: — 

Labour and materials 
Salaries and incidents 
Renta .... ..... 

Repayment on account of loan, interest account . 

Total expenditure “Maintenance of certain Turnpike Roads’ 

3. PoRTDMNA Bridge; — 

By labour and materials ....... 

Salaries and incidents . . . • ' . . 

Repayment on account of loan, principal account . . 

Total expenditure “Portumna Bridge” 



£. s. d. £. s. d. 



563 12 8 
200 13 0 
7 17 6 



1,320 10 4 
74 3 7 



113 19 0 
29 IS 8 



1,231 14 5 
205 8 8 
122 9 8 
700 0 0 



1,476 16 1 
42 19 8 



2,309 12 9 



42 17 
51 12 
50 0 
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No. 8— MISCELLANEOUS 



An Account showing the Receipt and Expenditure ol'the Commissioners 



4. Limerick Floating Dock, Act 10 and 11 Vic. c. 198 : — 

To amount receiyed from the Paymaster of Civil Services . 
To Amount received, compensation for damages to dock-gates 
by brig *' Robert Moffatt ” . 

Total receipt “Limerick Floating Dock” . 



b. Receiver’s Account for Loans, under Act 1 and 2 IVra. IV. c. 33. 
To Drogheda Harbour: — 

Received tolls 



To Galway Docks and Harbour : — 

Received tolls ..... 
Received foT' materials sold . . . 

To Limerick Bridge, Harbour, &c. : — 

Received tolls 
Received rents 

Received fees for pilot licences . . . 

Total receipt “ Loan’s Receiver Account” 
. Acriculturai. Inquirt. 



7. District Lunatic Asylums. Act 8 and 8 Viet, c 107. 
To Bailinasloe District Lunatic Asylum : — 

Received from the Paymaster of Civil Services. . 



To Belfast District Lunatic Asylum : — 

Received from the Paymaster of Civil Services 



To Clonmel District Lunatic Asylum: — 
Received from the Paymaster of Civil Services 



To Cork District Lunatic Asylum : — 

Received from the Paymaster of Civil Services 
Received for hay sold .... 



4,215 10 0 



2,618 17 3 
4 0 6 



7,854 5 6 
506 10 2 
4 2 10 



. 5,000 0 0 



17,000 0 0 
22 0 0 



7,550 0 0 
35 0 0 



2,622 n 9 



8,364 18 6 



17,022 0 0 



£. s. d. 



7,585 0 0 



15,203 6 
Nil. 
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SERVICES — continued. 



of Public Works, in the Yeav ended 31st December continued. 



i 



EXPENDITURE. 



4. Limerick Floating Dock, Act 10 and II Vic. c. 198 : — 

By labour ......... 

Plant and materials 

Salaries 

Incidents 

Total expenditure “ Limerick Floating Dock” . 

5. Receiver’s Account for Lo.ans, under Act 1 and 2Wni. IV. c.33. 
By Drogheda Harbour: — 

Labour and materials ..... 

Salaries and incidents ..... 

Repayments on account of loan, viz. : — 

Principal 975 10 

Interest ...... 



7. District Lunatic Asylums, Act 8 and 9 Viet. c. 107. 
By Ballinasloe District Lunatic Asylum 
Purchase of lands . 

Works under contract 
Architect for professional services 
Valuation of lands, &c. . 

Law expenses . . . 

Salaries and incidents 



By Belfast District Lunatic Asylum :~ 
Purchase of lands . 

Valuation of lands . 

Law expenses 

Incidents .... 



By Clonmel District Lunatic Asylum 
Works under contract . 

Labour and materials . . 

Incidents .... 



By Cork District Lunatic Asylum 
Works under contract 
Architect for professional services 
Salaries and incidents . . 



By Galway Docks and Harbour : — 

Labour and materials ...... 

Salaries and incidents ...... 

Repayments on account of loan, interest account . 

By Limerick Bridge, Harbour, See, : — 

Laliour and materials . ..... 

Salaries and incidents ...... 

Repayments on account ofloan, interest account . 

Total expenditure “ Loans’ Receiver Account” . 

. Agricultural Inquiry : — 

By rents ........ 

Carriage of parcels, &c. ..... 

Incidents ........ 

Salaries, &c. ....... 

Expenses of constabulary in collecting tillage returns 



592 8 
3,514 10 
250 0 
42 12 



1,500 0 0 
139 8 0 
37 8 6 
- 3 17 6 



274 16 0 
330 11 10 
21 10 5 



17,556 18 5 
500 0 0 
187 14 10 



4,719 18 3 
3,837 8 13 
452 19 0 
223 10 2 





2,097 


6 


4 




619 


19 


1 


1 








11 








— 


1,300 


0 


0 




445 


4 


8 




367 


0 


6 




2,000 


0 


0 




268 


17 


5 




1,822 


13 


10 




6,481 




5 




. . ^ 



74 16 0 
73 6 11 
42 14 9 
1,671 14 11 
89 0 7 



18,244 13 3 



1,951 13 2 
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No. 8 .— MISCELLANEOUS 



Receipt aud Expenditure on account of Miscellaneous 



To Kilkenny District Lunatic Asylum . 



Tf> Killaruey District Lunatic Asylum : — 

lleceivecl from tlie Paymaster of Civil Services 
Received for grass sold .... 



To Limerick District Lunatic Asylum : — 

Received from tlie Paymaster of Civil Services 



Ti> Hiilliiigar District Lunatic Asylum : — 
Received from the Paymaster of Civil Services 



To Omagh District Lunatic Asylum : 

Received from the Paymaster of Civil Services 



To Sligo District Lunatic Asylum : — 

Received from the Paymaster of Civil Services 
Received for copy of Estimates. . . 

Total Receipt “ District Lunatic Asylums’ 

S. Court Houses. 

To Ballybriggen Court House : — 

Received amount of presentment . . 

To Newcastle Court House 

To Swords Court House : — 

Received amount of presentment . . 

To Youghal Court House : — 

Received amount of presentmeut 

Total receipt ” Court Houses ” , 

9. Fish Coring. 

To produce of sales, viz.': — 

Fish 

Salt 

Oil 

Plant and tackle ..... i 

To poors’ rate recovered, Castletown station 
Total receipts '‘Fish Curing”. 



3,500 0 0 
20 0 0 



5,000 0 0 
2 0 0 



597 12 2 
77 10 10 
4 11 0 
20 1 7 



3,520 0 0 
400 0 0 



3,002 0 0 



199 15 7 
2 5 10 



£. V. d. 



43,374 0 0 



2,356 19 11 
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SE R VICE S — co)vtinued. 

Servicks, ill ihe Year ended 3lst December 1849 — continued. 



EXPENDITURE. 



By Kilkenny District Lunatic Asylum : — 
Purchase uf lands .... 
Architect for professional serriues 
Law expenses .... 
Salaries and incidents 

By Killarney District Lunatic Asyluia: — 
Works under contract . I 
Salaries and incidents . 

By Limerick District Lunatic Asylum : — 
Purchase of lauds .... 
Building boundary wall . . . 

Law ex])eiises .... 

Salaries and incidents 

By Mullingar District Lunatic Asylum; — 
Purchase of lands .... 
Building boundary wall . 

Law expenses ... 

Salaries and incidents 



Pai'liamentary voles and grants, transfer of amount erroueously 
credited in 1848 

By Omagh District Lunatic Asylum : — i 
Works under contract 

Architect for professional services ..... 

Labour and materials ....... 

Law expenses 
Salaries and incidents 



By Sligo District Lunatic Asylum : — 

Works under contract ..... 
Salaries and incidents ..... 

Total expenditure “ District Lunatic Asylums ’ 

8. Court Houses. 

By Balbriggan Court House: — 

Works under contract ..... 

Fence-railing ...... 

Stove ........ 



By Newcastle Court House : — 

Incidents ....... 

By Swords Court House : — 

Paymaster of Civil Services in repayment of advances 

By Youghal Court House : — 

Labour and superintendence .... 

Law expenses ....... 

Paymaster of Civil Services in repayment of advances 
Incidents ....... 



Total expenditure “ Court Houses ” 

9.- Fish Curino. 

By labour ........ 

Plant and tackle ....... 

Rent of stores, &c. , . . ' . 

Incidents ........ 

Advertisements ....... 

Freight and cost of removal of fisiij Sc. . . , 

Soiuries, commission on sales, travelling e^enses, &c. . 
Total expenditure of “ Fish Curing” 



£. 


s. 


d. 


827 


10 


8 


450 


0 


0 


16 


6 


6 


67 


9 


0 


4,291 


10 


7 


161 


1 


6 


3.1S9 13 


8 


152 


3 




35 


9 


11 


14 


1 


6 


861 


5 


0 


671 


8 


6 


23 11 


4 


39 


2 


5 


2,000 


0 


0 


11,273 


6 


5 


863 


1 


6 


11 


11 


10 


1 


18 


0 


199 


2 


1 


5,959 


4 


4 


ISO 


6 


S 


689 


2 


6 


5 


8 


0 


3 


15 


0 


0 


3 


6 


446 




0 


19 17 


0 


6 


9 


5 


900 


0 


0 


0 


7 


6 
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No. 8.— MISCELLANEOUS 



Br. 



Eeckipt and Expenditure on account of Miscellaneous 



RECEIPT. 



10. SuNuRY Accounts. 

To N. de la C. CrommeJin, amount i-eceived to keep up policy 
ofiuiuTnnce on his life for 10,000/, as a security for loan 
advanced by late Loan Commissioners .... 

To amounts received from treasurers of counties and others in 
repayment of loans under several Acts, which, on being ap- 
portioned to the proper accounts, were transferred . , 

To Coast Guard Stations, amount received . . ' , 

To amounts received on account of preliminary espeuses prior 
to sanction ofloans, viz. : — 

A. St. George, treasurer, Armagh County 

Rev. Dr. Egan, Killarney, R. C- Chapel 

M. Dawson, Limerick turnpike-road . , • . 

S. Crawford, Presbyterian church, Derry . . 

The Irish Waste Land Society ..... 

To dividends on investments in 3-t per cent, stock for account 
of contractors and pay-clerks ..... 

To Fishery Districts for amounts received under the provi- 
sions of Act 1 1 and 12 Viet. c. 92, for sale of licences and 
hues iuhicted ........ 

To Mullingar Road, for over-payment to E. Russell refunded . 

Total receipt “ Sundry Accounts ” . , 



£. s. d. 


£. s. d. 


330 0 0 




8,182 7 10 




82 19 0 




63 4 5 




313 13 5 




3,228 12 6 




0 6 0 






12,201 3 2 


£ 


111,133 8 11 



Office of Pul/lic Works, Dublin, 
1st May 1850. 



Printed image digitised by the University of Southampton Library Digitisation Unit 



118 IRELAND :-APPENDIX TO EIGHTEENTH REPORT 



Abstract nnd Sum- 
mary of A]i|iendix 



ABSTRACT AND SUMMARY OF APPENDIX G. 



ABSTRACT. 



DlSTlllCT. 


AmouQt ijtplied for, 
ns per Schedules 
G. AD<1 O. No. 1, 
to Dee. 31, 1849. 


Amount 

SunctiinicO, 

oDec.31,lS40 


Amnunt 
Cancelled ur 
Relinq,nished, 
toDec31,I849 


Amount 

leeiiod, 

tu Dee.31,1849 


North. 


£. S. 


d. 


£. 


£. 


£. 




203,067 5 


11 


66,250 


5,200 


30,850 




90,877 1 


7 


32,750 


1,110 






175,810 2 


2 


101,750 




50,150 




78,003 3 


4 


33,200 


7,850 






80,428 IS 


7 


46,700 


6,060 






35,863 2 


4 


17,550 


8,920 




Down 


3.=), 193 4 


0 


21.500 


800 






699,242 17 


11 


319,700 


31,360 


14.5,180 


Midland and East. 














52,604 10 


4 


32,800 


17,170 


9,470 


Monaghan . . 


61,969 0 


2 


3.3,850 


2,420 






25,846 0 


11 


20,500 


.120 






40,219 19 


7 


18,200 


1,850 






75,846 15 


6 


33,250 


4,880 


18,570 




32 '4S9 8 


6 


16,800 


2,920 


8,660 




25,933 13 


9 


10,650 


1,180 


6,330 




27,728 7 


7 


11,700 


1,250 


5,960 


King’s .... 


37,284 6 


1 


20,750 


800 


10, ISO 


Queen’s .... 


99,486 14 


1 


48,000 


2,100 


22,990 i 


Wicklow .... 


• 62.168 2 


9 


38,200 


SOO 


19,400 


Carlow .... 


67,058 4 


5 


40,750 


1,500 


15,520 


Kilkenny .... 


99,944 9 


1 


64,700 


10,380 


25,720 


Wexford .... 


129,285 S 


7 


64,950 


4,930 


31,870 




837,865 1 


4 


455,100 


52,300 


209,990 


West. 












Sligo 


93,610 10 


8 


43,050 


. 500 


20,000 


Leitrim .... 


88,504 18 


0 


45,500 


11,390 


23,200 


Mayo 


273,884 1 


6 


159,800 


26,240 


56,540 


Roscommon . 


104,375 4 


2 


58,800 


6,750 


31,530 


Galway .... 


259,433 7 


11 


141,650 


29,990 


51,710 


Clare 


116,842 0 


10 


62,000 


9,330 


21,300 




936,150 3 1 


510,300 


84,200 


204,280 


South. 












Limerick .... 


206,553 15 


1 


120,800 


3,060 


54,170 


Tipperary 


107,805 la 


10 


65,150 


930 


34,500 


Waterford • 


70,436 3 


4 


42,700 


3,070 


18,930 


Cork 


264,425 14 


5 


137,700 


9,751 


65,598 


Kerry 


379,297 8 


4 


155,800 


5,050 


55,590 




1,028,518 15 


0 


522,150 


21,861 


228,788 



SUMMARY. 



North .... 


699,242 17 11 


319,700 


31,360 


145,180 


Midland and East . 


837,865 1 4 


455,100 


52,300 


209,990 


West 


936,150 3 1 


510,300 


84,200 


204,280 


South .... 


1,028,518 15 0 


522,150 


21,661 


228,788 




3,501,776 17 4 


1,807,250 


189,721 


788,233 
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OF THE COMMISSIONERS OP PUBLIC WORKS. 
LAND IMPROVEMENT. 

Act lOth Viet. cap. 32. 



APPENDIX G. 

SOHEDULE,_Slio»ing the Propristors who hove applied for and obtain Loahs— the amount applied for- eaiiBiotml 
rehnquishcA witll the date of the last Issue, and also the amount of Loans suhSquently onncelled or 



Antriu a • • 



LoNDOHORItRY . 



Autrica, Lower 
Belfuat, Lower 



Belfnat, Upper 
Cary 



Uunliiof, Loivei 
Duiiluce, Uppei 



Glenarm, Lower 
Qlenartn, Upper. 

Kilcuaway . 
Tuomc, Lower. 
Toome, Upper 



Williiim C. D. Johnston 
Clotwortliy VValkineha 
AlexamJetH. HaliJsy 



Thomi 



nieif, 



John Wallet 
Robert Tliumeoa . 

John Thomson . 
Alexander Stewart 
Alexander G. Fullertoi 
John McQildowney 
John McNeale, Jun. 
Earl of Antrim . 
Alexander G. Fullerton 
Eurluf Antrim . 
Hugh Lrcky . 

George Macnrlney 
Hugh McNeils . 
William Trail . 

John Montgomery 
James R. .Phillott 
John Cromie . . 

Henry Anderson . 

Earl of Antrim . 

Sir Edmund Macnaghtr 
Thomas Montgomery 
Henry Andersou . 

John McKeile 
Edmund McDonnell 
Earl of Antrim . 

Ditto .... 
Edmund McDonnell 
Ditto .... 
James Agnew. 

William Anderson 
Hugh Montgomery 
John McNeile . 

Sir Robert S. Adair 
John Thompson . 



Mitchell Smyth 
Ditto ..... 
Sir Ueory H. Bruce . 
Benjamin S. Gough . 
Thomas McClellan 
Hamill Smyth . 
Henry Rieiiardson 
Griffin C. Galt . 
Acheson Lyle . . 

Thomas McClellan 
Thomas Scott ■ . 
Wm.and Juseph Osborn 
Marcus McCausland . 
Richard Hunter . 
Alexander Ross , 

Sir Henry H. Bruce . 
George V. Sampson . 
Benjarain Lane . 
William Lane 
John Martin . 

William Graves . 
Richard Huutei . 

J ohn P. Hewitt . 

Earl of Ctancarlyft other 
John Lithgow . , 

Anthony Dabington . 
Acheson Lyle . . 

John B.Beresford 
Acheson Lyle . . 

Peter B. Maxwell 
Thomas Scott . . 





Amount 
Applir-d for to 
Dec.S!,lS49. 


Amount 
Sanction ec 
to Dec.3I 
1849. 


Amount 
Caucelled o 
Rc1iri<]iiishe( 
to Dec. 31, 
1849. 


Amount 
Dec. 31, 1849. 




£. *. d. 


f. 






■ 








200 














500 












5,fiS4 10 2 


2,000 




2,000 


0 




ud 


4,657 5 9 


2,000 




2,000 


0 






9,000 0 0 


2,000 












2,8.97 12 8 


500 












2,061 5 0 














2,872 0 (J 


800 












3,500 0 0 


1,500 














1,500 














1,500 














500 














2,500 


1,000 0 0 










1,824 13 10 


1,000 












1,500 0 0 


1,500 














1,000 












4,388 6 10 


500 














2,000 












827 0 0 


400 












5,215 15 4 


2,500 














100 














1,5U0 




1,-500 










900 














4,000 














5,000 












1,000 0 0 


1,000 














450 














3,000 














4,000 














2,000 














2,500 














2,500 














1,500 














2,000 














1,000 














1,500 














6,000 












3,531 13 6 


600 














2,500 




1,000 




0 




177,119 6 6 


66,250 


5,200 0 0 


30,856 


0 


0 




1,613 G 4 


1,000 




606 








1,481 18 10 


1,000 




806 










4,000 




3,500 










600 












300 0 0 


100 




86 










750 




756 










5,000 




2,006 










100 














500 




106 










506 












3,500 0 0 


1,500 


600 0 0 


600 










1,500 


500 0 0 












4,000 




1,506 










1,500 




900 


0 








200 




ICO 










2.500 




506 










300 




120 








363 15 0 


150 




90 










150 












342 13 4 


300 




126 










160 




80 


6 








400 




240 


6 








100 


10 0 0 


90 










1,900 




386 










100 




106 








6,600 0 0 


2,000 




1,606 








424 11 8 


400 












1,500 0 0 


800 




646 








594 18 2 


300 




120 








890 0 0 


4110 




406 










600 




126 


6 


0 




79,226 16 11 


32,760 


,116 0 0 


16,976 




0 



Instal- 

meats 



19 Nov. 1849 
14 Sept. , , 



12 Apr. 
8 .Iiine 
17 Aug, 
1 June 
31 June 



6 Dec. 



10 Aug. ,, 
n Sept. ,, 

1C Nov.' ’’’ 
2C May ,, 

17 Seift. ,, 
21 No?. ,, 
31 Jan. ,, 

6 Dec. . , 

13 Oct. 

28 June , , 
23 Apr. ,, 

28 Nov. , , 

5 Apr. 1848 

29 Oct. 1849 
3 Dec. ,, 

3 Nov. , , 

27 Sept. ,, 



3 Apr. 19iff 

21 Aug. , , 
31 Aug. ,, 
13 Mar. , , 
23 July ,, 

6 Jan. , , 
30 Nov. , , 

22 Dee. 1848 

3 Apr, 1849- 
-8 Aug. , , 
30 June , , 

8 Sept. 

23 May , , 

6 Dec. , , 

10 June 1S4S 
13 Aug. 1849 
U Aug. ,, 
23 Not. ,, 
30 Apr. , , 

S Sept. , , 
23 July , . 

12 Not. ,, 
IS May 1848 
3 Dec. 1849 
1 May , , 
23 Not. 

10 War. ,, 
25 Oct.^ , , 
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SCHEDULE, — Showing the Proprietors who have applied for Loans, &c. — covtinv-od. 



Amount 
for to 
Dec. 31, 1849. 



Amount 
Sanctioned 
I Dec. 31, 
1849. 



Amount 
Cnacelled o 
Relitiquished I 
to Dec. 31, ' 



Amount 
Dec. 31, 1849. I 



John Hamilton 
Earl of Arrnn . 

George Cecil G-. Wray 
Thomas Brooke - 
Arthiir Walker . 

Joseph Welsh . 

Sophia Major . 

Sarah Cassidy 
rClaiidius Huiniltun 
' 1 others .... 
Thus, and Stephen Work 
William Sinclair . . 

George Cecil G. Wray 
John Hamillon . 

Henry Hart . . 

Samuel Carmichael 
Peter B. Maitwetl 
Michael Doherty . 

John Harvey . . 

Robert Witherow . 
Thomas Lynch . 
Thomas 'Witherow 
George Canning . 

James McMouagle 
Henry Lynch . . 

Lord Templemoie 
John Cochran 
William O’Donnell 
William Knox . 

Geortre Yountr • 

John Ferguson . 

James S. Dougherty . 
Thomas Wilhetow 
George Lynch . 

John Torrens . . 

Joseph and Alex. Dysart 
John Canning 

( Anna £. Noimau 
Conolij Norman 



I Jam, 



i Ross 



James Alexander. 
William Marshall 
Hamilton Versehoyle 
Anthony Hastings 
John R. Boyd . 

Mary S. Bi-ooke > 

.Tohn Irwin . 

Earl of Leitrim 
Ditto . . . 

Robert H. Pattou 
John Irwin 
Henry Matuiin 
William Atkins 
Charles F. Stewart 
John Olphert . 

James Sinclair 
Thomas Brooke > 
Aierander Nixon . 

John Irwin . 

William Moore 
James Irwiu • 

John Keys 
Thomas Blair . 

Sir Edmund S. Hayes 
Marquis of Abercorn 
Sir Robert A. Ferguson . 
Hugh Rooney 
Andrew I'Vrguso 
Robert McClintock , 
Joseph Pratt . 

William Knox 
Robert G. Montgumery . 
Sir Robert Bateson . 
Ditto ..... 
Karl of Wicklow . 

Earl of Erne , . 

Robert Laird . . 

Peter B. Maxwell 



2,376 

109 

2.600 

600 

330 

1,000 

1,000 

330 

130 

150 

300 

130 

105 

308 

16,000 ' 



1,500 

108 

161 



William Fenwick. 
William Style • 

James McCurdy . 
Samuel Hamilton 
William H. Foster 
John Hamilton . 

John Leslie . 

Ditto .... 

James Johnston . 
William B. Tredennick . 



1,500 

720 

2,000 
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Magheraboy 
Slagberastepheim 



James Miller . . 

George Knok . . 

William H. Toslei' 



Eail of Enaiskillea 



Duagaonon, Lower 
Dungannon, Middle! 

Dungannon, Upper 

Omagh, East 
Omagh, West 



Dittt 
Edward E. Majriie 
Gartside Tipping . 
Earl of Erne . . 

Edward Aihili 
James MeCulUgh 
James Johastnn . 
John C. Bloomfield 
HiighWm. Barton . 
Henry M. Richardson 
John C. Bloomfield 
John 6. Irvine • 
John Irvine . . 

James Johnston . 
Folliott W. Barton 
Hezlett Hamilton 
Lord Adam Loftus 
Richard Si, George 
Lucius H. Deeting 
John Collum . . 

Robert (ioble . 

Sir Arthur B. Brooke. 
Earl of Erne . . 

James Leadium . 
John G. Purler . 
Ditto .... 
Henry M. Archdall 



Francis Qervais . . 

Samuel Vesey . . 

Morgan W. lellett . 
Hubert Maude . . 

Richard N, Horner . 
James Gunning . . 

Mortimer O’SuUivan . 
Henry Greene . . 

Wiiliam Falls . . 

Mortimer O’Sullivan . 
William L. Cooyngham 
James Scott ' . . . 

Viscouni Powerscourt 
Andrew Vance , . 

William L. Conyngham 
James Lendrum . . 

Juhnston Mansfield . 
Lathum Blacker . . 

Geurge Lemltiim . . 
Sir James M. Strange 
Sic Robert A. Ferguson 
Ditto ..... 
Henry C. Lighten . 

Sir Ruhert A. Fergnson 
nitto ..... 
Ditto ..... 
James Sinclair . , , 

Charles 3. Gardiner . 
Alexander S. Humphrevi 
Marguis of Abercorn 
Anilresf F. Knox. , 
John Baird . , 

John Humphreys . 

Baird . . 
Robert Home . . . 

Peter B. Maxwell 
William Knox . . 
George Smithwick 
James C. Ball . . 

John P. Kennedy, Jun. 
James Sinclair . . 

Arthur W. C. Hamilton 
OgUby . . 

David White . . . 

William MeCrea . . 

Mclvor. . . 

Thomas L. Stack 
David White . . . 



Amount 
Applied for to 
Dec.31, 1649, 


Amount 
Sanctionet 
to Dec.31 
1849, 


Amount 
Cancelled or 
ReliiiqiiUhet 
to Dec. 31, 
1849. 


Amount 
Dec. 31, 1849. 


Numbe 

of 

InslaU 

ments 

Issued. 


£. 8. d. 


£. 


£. *. d. 












330 












. 5,000 0 0 


2,000 












1,000 0 0 


T.OOO 




SOO 


0 


.0 




162,133 2 8 


101,750 


1,420 0 0 


50,150 


0 


0 




1,091 IS 0 


750 












2,753 0 0 


2,000 












220 0 0 


200 












253 111 


• 260 












4,34.3 0 0 


2,000 












400 0 0 


200 














400 












500 0 0 


500 














950 












3,600 0 0 


3,500 


2,300 0 0 












• 300 












1,700 0 0 


1.000 














450 












315 0 0 


300 














2,000 












7,200 0 0 


1,000 














300 










2 




400 












SIO 0 0 


400 


400 0 0 










518 17 3 


SOO 














300 














300 














7,noo 


4,000 0 0 












2,000 












1,513 0 0 


1.300 














3,000 












1,731 0 0 


1,700 














200 












67,472 14 4 


•33,200 


7,850 0 0 


9,250 








1,000 0 0 


1,000 


400 0 0 








3 


700 7 3 


700 










5 




200 










3 




200 










3 




1,000 














500 














’ 100 










5 




150 












350 0 0 


300 










1 




lUO 


60 0 0 








2 




300 














200 










5 




1,800 










5 




200 










5 




200 














4,000 


2,200 0 0 








1 




300 










3 




1,300 


500 0 0 








1 




2,200 










I 




1,300 














1,600 














500 










5 




1,000 


600 0 0 








■2 




1,250 










2 




250* 










• 5 




500 














1,100 












1,814 19 11 


1,250 














300 














6,000- 










6 




2S0 














100 














800 














• 100- 














200 


200 0 0 










400 0 0 


- SOO 












780 0 0 


600 














ISO 














200 


100 0 0 












350 














800 














6,000- 


‘,000 0 0 












0,000 














150 














200 














800 














150- 














150 




• 30 


0 


0 


1 


72,728 18 6 


46,700 


,060 0 0 


21,610 


0 


0 





28 .Aug. , , 

B July , , 

4 Apr. , , 

17 June 1S48 
7 .Apr. 134!) 

HAug. 

3 Sept. ISIS 
2 July 1849 

18 Apr. , , 
30 Apr. ,, 

30 Nov. ’ I 
6 July , , 

0 July , , 

24 Nov. , , 
28 Nov. , , 

25 June , , 
20 Sept. , , 
20 Jan. , , 

2 July , , 

24 Dec. 1847 
13 Dec. , , 



6 Dec, , , 

7 Sept. , , . 
4 June 1848 
2 Nor. 1849 
9 Oct. , , 

6 July , , 

I Oct. 1848 
6 Feb. 1849 



5 Sept. 1847 
0 Sept. 1849 

2 Feb. 1843 
0 Feb. 1849 
7 Nov. , , 

3 July , , 

4 J uly , , 

3 Apr. ,, 

2 Apr. ,, 



10 Aug. 1813 
3 Feb. 1819 
31 May ,, 

20 Oct. 1848 

12 July 1349 

10 May , , 
26 Sept. 1848 

11 Oct. ,, 

21 Dec. 1849 
19 July , 

33 Mar. ,, 



19 June ,, ■ 
7 June , , 
22 Mar. 1648 
3 May 1849 
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SCHEDULE, — Showing (he Propnetors who have applied for Loans, See. — coittinued. 



Amount 
Applied for (u 
Dec. 31, 1849. 



Amount Amount 
I Sanctioneil CascelUd < 
Dec. 31, nelinquishedl 
1849. to Dee- 31, ' 



Amount 
Issued to 
Dee. 31, 1819. 



I Number 
Insfal- 
I Issued, 



Fews, Lower . 



Orior, Lower < 
Ocior, Upper , 
Tiranny 



Lee McKi nstry . 
Coshy S. Mangan 
William J. ArmsIroDg 
Karl of Goaford . 
Ditto .... 
Ditto .... 
John J. Bi$rcer . 
Jonathan Chamlqr . 
Francis Fforde . 
Henry Cauldsld . 
Robert W. C. Cope 
Andrew McCruient 
Robert W. C. Cope 
William H. Foster 
Ciiuut de Sales . 
Beiiiy Alexander . 
Powell Ftwoll 
Sir James IVI. Strongo 
Iward W. Bond 
Ditto .... 

Sit James M- Stronge 



1 ? ' 
SO Mar. ] 
13 June 

10 Fob. 1 
7 July 

19 Oct. 

23 June 
7 Apr. 

27 Sept. 

11 Oct. 1 
11 Dec. 1 

1 July 1 
13 Dec. 1 
9 July 

13 Sept. 

21 Apr. 

1 1 Aug. 

14 Jam 1 
1 9 Sept. 1 



EionelaTty 



Hugh Montgomery 
Catherioe A. Knox, Scotherij 
Hugh Kennedy . 

James Robiuson , 

Sir Rotiert Bateson 
Lord Dtifferin 
John T. Reilly . 

Francis C, Beers . 

Earl of Roden . 

Eslward H. Trevor 
David S. Ker . 

William B. Forde 
Lady Harriet Forde . 
Arthur H. Montgomery . 
Alexander Stewart 



2,300 

COO 

1,000 



4,300 0 
900 0 
280 0 
320 0 



19 Feb. I84S 

JG Mar. ,, 

20 Oct. 1849 
0 Dec. , , 

10 June 1818 
n Aug. 1849 
13 Nov. 7848 

21 July 1849 

4 May 1843 

5 June 1849 
12 July 1848 
30 Nov. 1849 
15 Mar. ,, 

1 1 Aug. , , 



Lougbtee, Lower 
Loughtes, Upper 



TuUyhaw . 
Tullyhunco 



Samuel Winter . 

Sir John Young . 

Joseph Pratt . . 

Frederick Filspatricfc 
Guy P. L'Estrauge 
John E. Vernon . 

Mark Kerr . . 

Jolm Nesbitt. 

Lord John G. Beresford . 
John Beresford . 
Richard O’Reilly . 

John Baker . 

John Ingham . . 

Andrew McCreight . 
Robert Burrows . 

Henry T. Kilbee . 
Charles Waring . 
Thomas Smith . 
William Smith . 
Matthew O. R. Dease 
Lord Farnham 
Ditto . . . 

I Marian and Chas. VVarii 
Arthur Knox . 

I Theophilus Clements 
Robert Corscadden 
I William H. Enery 



Dawiou R. Coote 
Marcus G. Beresfvrd 
Robert Burrowes . > 

Henry T. Clements . 
Marcus G. Beresfoid . 
James Godley. . 
John Fiolay . 

Guy L'Kstrange 
Richard Pox . 

John McMauus . 
Mary Anne Young, 8te. 
Earl of,Gosford 
Willism Petty 



930 16 
236 1C 
1,000 0 
445 10 



1,000 ( 

1,500 ( . , 

1,600 8 e 

3,000 C • ' 



19 Oct. 1849 
17 Apr. ,, 

21 Juno W 
5 June , 



3 May 1849 
3 Bept. , , 

, 4 May 1848 
I 24 Nov. 1849 
I 3 Aug. 3848 
21 Sept. 1849 
26 Feb. , . 



3 Apr. 1849 
14 June ,, 
14 Sept. ,, 

25 Nov. 1847 
5 July 1849 
1 Mar. , , 

1 1 Jan. , , 
23 Mar. , , 
14 Sept. ,, 
10 May 1848 
9 May , , 
17 Oct. 1849 
27 Nov. ,, 
25 Aug. , , 
16 Aug. ,, 

29 Mar. 1848 
10 Feb. 1849 
'8 Apr. 1848 

S May 1849 

30 Mar. 1648 
I 26 Sept. 1849 
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County. 


Barony. 


Applicant. 


Amount 
Applieri for lo 
Dec. 31,1849. 


Amoimt 
Sanctioae 
to Dec. 31 
1849. 


Amoiint 
Cancelled o 
Relinquishf 
to Dec. 31, 
1849. 


Amount 
Issued to 
Dec. 31, 1849. 


Numhe 

of 

Instal- 

ments 


Date 

of last Issue. 
























MoNioniN . • 


Crcmorne 






Thomas RoUiwall . 


1,834 2 0 


1,200 


















Lord Blavner . , . 


6,000 0 0 


6,000 




500 0 0 


1 












James MeCullaeh 


140 0 0 


100 




80 U 0 














Richard Mayne . . 


200 0 (1 


ISO 




160 0 U 


6 












Lord Cremome . . 


2,000 0 U 


1,600 




300 0 0 


1 












John L. Cole . . , 


600 0 0 


500 




60(1 0 0 




6 July 1849 












1,000 0 0 


600 


















John Moorhead . . 


300 0 0 


200 


12{ 


0 C 


SO 0 0 


2 












William Forster . . 


759 0 0 


300 


















John C. Poiinden 


400 0 0 


400 






















100 




















5,000 0 0 


3,000 












Mona;’hai 






Charles Atkmson 


1,000 0 0 


600 




100 0 0 














Sir George Forster . 


2,000 0 0 


700 


700 


0 0 
















Edward Lucas . • 


6,000 0 0 


5,000 


•• 


1,500 0 0 


3 


2M.iy 1849 










Lliiabeth J. Woodwtigh 


6-22 1-2 6 


300 


.. . 
















Ditto 


1,603 2 6 


800 


300 


0 0 


480 0 0 


3 












John C. Wrieht . . 


780 0 0 


300 




120 0 0 


2 












Lord Rossmore . . 


1,S77 0 0 


900 


















Elisabeth J. Woodwriffh 


300 0 0 


300 




60 0 0 


. 1 












Sir George Forster . 


700 0 0 


700 


















Charles F. Leslie . . 


17,607 0 0 


8,000 


1,200 0 0 
















Andre A. Murrav . 


],000 0 0 


1,000 




600 0 0 


3 












Thomas T,. B. Keanedr 


169 0 0 


100 




100 0 0 




18 July ,, 










Jauiea Aaketell . . 


133 g 8 


100 


100 


0 0 
















CharlesF. Leslie. • 


1,200 0 0 


1,200 






3 


29 Nor. , , 










William Anketell. . 


740 0 0 


400 




SO 0 0 


1 


21 Nor. , , 










53,870 6 7 


33,830 


2,420 0 0 


13,630 0 n 






Losniou.. . . 


Anlagh 






Saimiel W. Blackall . . 


1,631 16 8 


1,500 






1,500 0 0 




1 Nor. 1849 












460 0 0 


450 






360 0 0 


4 


13 May , , 










Richard M. Fox . . . 


2,286 n 6 


1,500 










15 Dec. ,, 










John Fiemiae . . 


296 6 6 


130 






90 0 fl 


3 












hraucis Edgeworth . 


137 10 0 


100 






100 0 0 


6 


0 Nov. , , 










Bari ofLougrord . . , 


1,460 0 0 


1,000 






1,000 0 0 


6 


24 Aug. . . 










Samuul W. Blackall . . 


860 0 (1 


700 






700 0 0 


5 












Ditto 


1,000 0 0 


700 






560 0 0 


4 


19 July 1640 










Ditto 


160 0 0 


160 






150 0 0 








Gionacd 






Charles Fox .... 


904 0 0 


800 






320 0 0 




18 July 1843 










William S. Ball . . . 


300 0 0 


250 






ISO 0 0 


3 


14 Apr. 1&40 












300 0 0 


300 






300 0 0 














John L. O'Ferrall . . 


983 3 4 


960 








6 












Henry M. Bond . . . 


300 0 0 


400 






400 0 0 


5 












Thomas N. Edgeworth . 


588 18 0 


600 






300 0 0 


3 


21 June , , 










Wray Palliser .... 


778 18 1 


600 






500 0 0 














JamesAuchmufy . . . 


ISO 0 0 


ISO 






30 0 (1 


1 












Williams. Boll . . , 


200 0 0 


200 






SO 0 0 








LoDgroid 






Thomas Gregory, junr. . 


200 0 0 


160 


1211 


0 0 


30 0 0 


1 


26 May 1848 










Willouahbv Bond . . 


1,000 0 0 


600 








I 






RathclinB 






William L^wifh . . . 


S84 0 0 


600 








1 


19 Oct. , , 










William Lewis . . . 


416 0 0 


•250 






60 0 0 


1 


17 Not. , , 




Shrule 






FredprickT. Jessno . . 


1,780 0 0 


1,700 










30 Jlay . . 










Laurence H. K. Barman . 


6,000 0 0 


6,000 




















Ditto 


1,088 15 10 


son 






480 0 0 


3 


7 Slav . . 




■> 






James Power .... 


218 0 0 


200 






40 0 0 


1 


26 Sepb 1848 










24,462 18 1 


20,600 


120 


0 0 


13,410 0 0 






Louth 






John Woolsey . . . 


130 0 0 


100 


100 0 D 














John McClintock. , , 


1,703 0 0 


660 












Drogheda . 




Sir h redetiek G. Foster . 


882 0 0 
















Charles Miller . , . 


200 0 0 














Dundalk, Z,oirer . 


Thomas Fortescue . . 


9,324 0 0 


3,000 


850 
















William .Skelton . . , 


341 6 1 


160 




90 0 0 












Edward Tiouinp . . . 


884 4 4 


400 




240 0 0 


3 










Dilto . . .... 


202 16 10 


200 
















Charlotte Brush . . . 


347 9 10 


100 
















James Tiiipini; . . . 


607 10 3 


300 
















James W.McNeale . . 


1,604 0 0 


600 








30 Apr. ” 




Diinualk. Dum 






1,200 0 0 












Feirard 






George H.Pentlind . . 


733 15 10 


600 




600 0 0 














Allan O. B. Bellingham . 


2,600 0 0 


2,000 


800 


9 0 


1,200 0 0 


3 












Ditto ...... 


2U0 0 0 


200 


















Sir Alan E. BeUinuham . 


6.647 13 6 


4,000 


















William D. Delap . . 


1,024 0 0 


1,000 


















ViscountHoHsereene . . 


1,329 7 9 


750 


















'William M. Beresford . 


200 0 0 


100 


















John F. Leathlev . . 


199 0 0 


100 




) 0 1 










Louth 






Thomas Fortescue . . 


1,836 0 0 


1,200 




1,200 0 0 


6 














700 0 0 


400 




240 0 0 














Ditto 


850 0 0 


850 




630 0 0 




24. Dee. , , 










32,046 4 6 


18.200 


,850 


0 0 j 


8,380 0 0 







R2 
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IRELAND APPENDIX TO EIGHTEENTH REPORT 



SCHEDULE. — Showing the Proprietors who have applied for Loans, &c. — continued. 



I Amount 
Sanctioned , 
» Dec. 31, 
1649. 



ilinquiNhed I 
I Dec. 31. ' 
1849. ' 



Issued to 
Dec.31, 1849. 



i Number 
of 

Instu!- 

menie 

Issued. 



Duleek, Lower 
Dunboytio . 
Fore . > 

Kells, Lower . 



Naesn, Lo 
Navan, TJ| 

Betoafh 
Skreen . 

Slane, Lower . 



Frederick Hamilton 
Cbarlea Hamiltoa 
Kobert C. Wade . 
Anthony S. Hussy 

William J. A. Simw 
Sir Kalph Howard 
William J. A. Show . 

J ames L. W. Naper 
Hdwaid A. Stopford ■ 
Richard Rothwell . 
Marquis of Heodford . 

T. William Chaml'erlain. 
fWilUam Qarnett aui) 

I William Thompson 
Wm. B. an.1 Bobt. C. Wadkl 
William Martley . . 

Edward Bliffh . . 

Robert Fowler . . 

Ditto 

Richard Rothwell . 

Charles P. Leslie . . 

Robert Thompson 
Richard Rothwell . , 

Andrew Rorke . , 

Lord Dunsaney . , 

Roliert Bourke . . 

Edward M. Hamilton 
Matthew Brinkley . 

John N. Blake . 

as Rutherford . 

Ditto 

Matthew Brinkley . 
William E. Grainger. 

John Bolton . . , 



1 



4,468 16 
270 0 
3,360 11 



13 Mnr. 1848 
C Noe. 1849 
8 Doc. . . 
21 Juno ;; 

31 May 
20 Dec. . 

8 Deo. , ; 
13 June , 

2 Feb. 1818 



I 12 Nov. 1849 
3 Nov. ,, 

I 9 May , , 

SI Dec. I8ii7 ' 
23 Aug. 1849 ■ 
11 Aiig. ,, 

' 2 Feb. 1848 
, 1 Nov. 1849 

I ^2 Ocf- 

2 Feb. 1848 

, 16 Dec. 1847 
23 Apr. 1849 
23 May 1843 
16 May 1849 
* 8 May , , 

6 Dec. , , 



Farbill 



Mo3*ashel and 
Magherademai 
Moycaehel . . 



I Giistavus Jones . . 

I William Levioge . . 

Sir Percy Nugent 
J. W, M. Berry . . 

Edwajd Daly . . . . 

Marquis of Westmeath . 
Hercules Robinson . . 

Thomas J. Fetlierstone . 
John J. Nugent . , 

Rad of Longford , , 

Ditto 

Ditto ..... 
Henry Klkington. . 
William B. Smythe . 
William P. Utquhart. 
Eatl of Lonrford . . 

Ditto 

St. George Gray . . 

Lady Harris . . . 

Johu J. Nugent . . 

Sir Richard Levinge . 
Godfrey Levinge . 

Sit William E. Leeson 
John Lentaigue . . 
Ditto 



1,800 I 

1,100 ' 

222 17 11 



0 0 
0 0 



2 Nov. 1849 
27 Juno ,, 
24 Feb. ,, 

18 July 3 , 
16 Mar. 1843 

7 June 1849 

19 Nov. 1847 



3 Apr. 1849 

24 Aug. , , 
21 July ’’ 
20 Nov. ,, 

12 Sept. 1848 
17 Apr. 1849 
26 Sept. ,, 
30 Aug. , , 

2 Nov. , , 

8 Nov. ,, 

14 July 

15 July ,, 
14 June , 

13 No°'^ 



16,800 H,920 0 0 



(Balrolhery, East . 
Coolock 



St John Butler . 
George Macartney 
Thomas Deely . 

Sir Compton Domoile 
Robert Maxwell . 

Earl of Howth 
Sir Compton Domoile 
George Patrau 
Sir Thomas Stap! - . 
John T. Armstrong . 
Edward Ennis * . , 

John T. Annstro’ng ’. 
John L. Arabin . ' 
Michael Lynch • 
Andrew Reid . . 

George Fairan 
John J. Verschoyle 
Henry Purdon ( . 
Michael Kenny . 



10 Mar. 1848 
16 May 1849 
SO May 1846 
21 July , , 

2 May 1849 
16 Nov. ,, 

4 Apr. 1848 

19 Apr. 1849 
23 July , , 
12 July 1848 

11 May 1849 

12 July 1848 
1 May , , 

6 Feb. 1649 

20 May 1848 

7 Apr. 1849 
20 June ,, 

I 26 June 1848 
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OF THE COMMISSIONERS OF PDBLIC WORKS. 



Amount 
Applied for to 
Dec. 31, 1840 


Saiictionei 
to Dec. 31 
1649. 


Amount 
Cancelled or 
Relinquishei 
to Dec. 31, 
1849. 


Amount 
Issued to 
Dec. 31,1849. 


£. a. if 


£. 






900 0 0 


600 






786 11 0 


450 








200 






2,050 0 0 


500 






7.i0 0 0 


560 






1,000 0 0 


SOO 


SOO 0 0 




514 19 1) 


300 






SOO 0 0 


300 




120 0 0 


19,232 8 3 


10,650 


1,180 0 0 


6,330 0 0 


600 0 0 


150 


150 0 0 




580 0 0 


550 




440 0 0 


0,143 8 0 


3,000 


1,000 0 0 




1,734 10 0 


6(10 






ICIO 0 0 


100 


100 0 0 




5,940 0 0 


800 




800 0 0 


S57 18 9 


500 






729 5 8 


500 






3,342 9 1 


1,300 




1,010 0 0 


1,090 0 0 


600 






259 0 0 


200 




SO 0 0 


877 16 1 


850 




850 0 0 


450 0 0 


450 






1,270 0 0 


890 






733 16 2 


400 






lOO 0 0 


300 






571 8 8 


200 






200 0 0 


200 




120 0 0 


558 0 8 


200 




120 0 0 


23.047 13 I 


11,700 


1,250 0 0 


5,960 0 0 


684 11 0 


050 




260 0 0 


200 0 0 


200 




200 0 0 




200 






280 0 0 


250 




150 0 0 


200 0 0 


200 






300 0 0 


250 




lUO 0 0 




2,000 




800 0 0 


686 0 0 


650 






301 to 0 


250 






300 0 0 


200 






100 0 0 


100 


100 0 0 




550 0 0 


250 




200 0 0 


600 0 0 


300 






1,030 8 8 


800 






300 U 0 


250 






lOO 0 0 


100 






3,443 0 0 


1,500 






205 0 0 


150 




.90 0 0 


264 17 1 


200 




160 0 0 


lOO 0 0 


100 






797 11 0 


500 




SOO 0 0 


102 0 0 


100 




.20 0 0 


150 0 0 


160 






700 0 0 


650 






113 0 0 


100 


100 0 0 






500 






5,862 n 4 


2,600 




500 0 U 




900 






500 0 0 








300 0 0 


lOO 






300 0 0 


200 






600 0 0 


400 






391 17 0 


300 




60 0 0 


600 0 0 


.400 




320 0 0 


2,000 0 0 


1,000 




200 0 0 


554 ' 0 0 


500 




200 0 0 




950 




950 0 0 


799 0 0 


700 




560 0 0 


200 0 0 


200 




200 0 0 


1,557 0 0 


500 






1,200 0 0 


1,000 




200 0 0 


31,444 1 4 


20,750 


800 0 0 


10,180 0 0 


346 0 0 


100 






200 0 0 


100 




100 0 0 


176 0 0 


ISO 




130. 0 0 


345 7 0 


300 






300 ‘ 0 0 


300 






150 0 0 


150 




120. 0. 0 


177 5 2 


150 




150 0. 0 



lostal- 



Claoe . 

Ikeathjr & 

Kilkea aud Moore 
Naas, North . 
Naas, South . 



BaUyhiitt . 
Ballycoxven 



Cooletioirn 
Bglieh. . 
Gonycastle 



Christopher FilzSinsnn 
Right Hon. Fredk. Sht 
David C. La Touche . 
John H. Dunne . . 

Christopher FileSimoa 
John Lentaigiie . . 

Pousonby Shaw . . 

Ditto ..... 



K. A. Riithven . 
A^scount Harbertor 
Earl of Milltown . 
Edward Wolstenholmi 
Eliot Warburfon . 

Sit J. William Hoit 
Philip Doyne . . 
Lady Geary . . 

John La Touche . 
John Hickey . . 

William Betty • 
John La Touche . 
John Bonham 

lunt Hatbeiloii 
Thomas Thompson 



am Bellingham 
Dilto .... 
William S. Frood 



WlUiain T. Briscoe 
Barry Fos . , 

Robert S. Drought 
Elisabeth Morris . 
Andrew William Gamble 
F. H, M. Biddulph 
Thomoa Bernard . 

Henry AVhitu . . 

Ditto .... 
Thomas Sadleit . 

Ralph Coote . . 

Barry Fo* . . 

John and H. M. O'Bi 
Johnston Stoney . 

Guy Atkinson 
William Mincliin 
Edward Synge . 
Tboinos Spimset . 
Sandford Palmer . 
Michael Egan . 

John Evans . . 

Jonathan T. Abbott 
Joseph J. Walker 
Joseph H. Ws'brants 
Sir Thomas Eamonde 
William H. Carter 
Robert Cassidy ■ 
Charles Holmes . 
William B. Fry . 
Francis E. Mooney 
James P. Holmes 
Henry King , , 

Frauds J. Adams 
Robert Lander . . 
Harry P. L. Estrange 
Oarrelt O’Mooie . 

Earl of Kgby 
Ditto .... 

John William Tarlelon 
Earl of Digby 
Ditto . . . 



Frederick F. Trench . 
Thomas Kelly . . 

Ditto ..... 
Christopher St. George 
Sir Anthony Weldon 
Thomas Kelly . . . 

SaigeantPratt . . . 



I IS Mar. 18411 

11 Jan. ,, 

, 3 Mar. , , 

16 Feb. , , 

12 Oct. ,, 

I 17 Feb. 1849 
2 June IS4S 
IS Apr. 1849 



2 Aug. 

17 May ,, 
10 Mar, ,, 

15 Dec. 1848 
, 3 Aug. 1849 

S'"- ” 

, 3 Not. , , 

16 May 

13 Sepr. „ 



20 June 1849 
22 Aug. ,, 

' 7 July 1848 

3 Apr. 1849 
1 Mar. ,, 

21 Apf. j’ 

31 July , . 

22 Serit. 1848 
21 Aug. , . 
13 July , , 
28 June 1349 
12 July I84S 
24 July 1849 
21 July ,, 

4 Apr. ,, 
28 June „ 



10 May 1849 
26 Oct. 1848 
18 Apr. 1849 

I ^0 Oct. ,, 

7 Max. 1848 

9 May ,, 

I 16 Aug. 1849 
15 Aug. ,, 
IS -iug. „ 
17 June 1846 
2 Sept. ,, 

9 Nov. 1849 
5 July ,, 

I 14 Nov. 



2 Nov. 1847 

17 Apr. 1648 
7 June 1849 

18 Apr. 1848 
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SCHEDULE, — Showing the Proprietors who have applied for Loans, &c. — continued. 



Amount 
I A ppl led for to 
I Dec. 31, 1849. 



{Sanclioncd | 

to Dec. 3i. 
1849. 



Concellol nr 
Relinquislicd I 
to Dec. 31, ' 



Amount 
Dec.*31, 1849. 1 



Porinfthinch . 
Slievetnargy . 



I TiDoahiiic'h 
I Upperwoodg , 



Henry White . • . 

John W. FitsPatrick 
Robert H. Slubber • 
Barker Thacker . . 

Robert White . . . 

Joseph Thacker . . 

John W. Fitzpatrick . 

Ditto 

Henry White . . . 

Rol>ert H, Sfubber . 
Rohetl FilsGeraltl • 
Richard W. FitzPafrick . 
John VP. Fitzpatrick . 

John Shnrtt .... 
Bichstd W. FitzPafrick . 
Viscount DeVesel . 
Charles W. Doyne . 
William C. Cooper . 
Lenia hloore > 

William W. FitzQerald 
William Bryan . . 

Richard Trench , . 

Lewis Moure • • 

John Watson .... 
Matthew S, Cassan . 
ir Chnriea H. Coote 
Sir Geoiee Parker, &c. 
William Mulhall . . 

Henry Trench . . 

Robert M, Alloway . . 

William Batty . . . 

Henry Thomas . . 

Sir J. William Hort 
[John H. Leeky andll 
. Martha Bowen. . '' 

William C. Cooper . 
Samuel Etlije . . . 

Michael Uackelt 
James Fitzmaurice . 
Charles Putlaud, Jon. 
^Mary and Sarah Staple- 

Peter Gale . . . 

nag Hovenden . 

i Charles Putliuid, Jim, 
ir Edward H. Wal»h 
ohn W. FitzPatrick 
Richard S. Leadbeater 
Thomas P. Cosby 
' John W. Fitzpatrick 
Sit H-mt J. Walsh . 
Marquis of D rogheda 
Susan Croasdsite . , 

William S. Sandes . 
Thomas St. Jthn. . 
VVilliam Hamilton . 
Joseph Verschojle 
Countess of Cavan, &c. . 
Williams. Trench - - 

William S. King . 



10,105 10 « 



4,750 0 
94i 17 _ , 
2,683 0 10 



1 July 1948 

29 Nov, 1849 
12 July ,, 

5 Apr, 1848 
21 June 1849 
1 Juno ,, 
21 Aug. 

12 Oct. ; 

1 9 Sept. 

1-2 Dec. ,, 
25 OcL 1848 
18 Sept. 1849 

25 Apr. ,, 

18 Dec. ,, 

20 Nov, ,, 

26 Sept. , , 

3 May 1848 

27 Nor. 1849 
I Sept. , . 

21 Nov. 1648 

4 May , , 

, 1 Sept. 1849 

30 Nov. „ 

19 Oct. ,, 

19 Nov. ,, 

. '8 Sept. ,, 

20 Juno ,, 

I 21 June 
8 Nov. 1848 
11 Oct. 1849 
7 Apr. ,, 

13 July ,, 

10 Oct. ,, 
1C Mar. ,, 

^3au|.' ;; 

13 Dec. ,, 

0 July ,, 

I 28 Nov. „ 



7 Nov. 
13 Feb. 
16 Fob. 

16 June 
23 July 
2lNuv. 



Francis Wright , 

Robert Heath . 

Joseph Pirn ... 
Robert C. Wade and others' 
Ditto .... 

Kdwurd S. Bayly . 

Earl of Wicklow . 

Ditto .... 

David C. La Touche . 
William Beresford 
William M. Patten 
John Ponirll . , 

William Beresford 
Abraham Tata . 

Henry C. Keogh . 

Charles Totteuhara 
Henry T. Redmond 
John H. Dunne . 

Arthur Jones . . 

Earl of Meath. . 

Earl of Rathdowne • 

I Peter D. La Touche . 
Viscount Powerscourt 
Viscount Monek . . 



27 Jan. 

5 Mar, 

5 July 
8Fub, 1 
5 June 1 
1 Aug. 1 
2SAng. 1 
2G Nov. 

11 Oct. 

22 May 
27 Jan. 

16 Jitn. 

22 May 
•24 Aug. 1; 
14 May I. 
21 June 1> 

27 April 1: 
3 Jan. 1: 

21 Nov. ll 
24 -Sept. 

24 June 11 

12 April li 

28 Nov. . 
14 Nov. : 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 

SCHEDULE.— Showing the Proprietors who have applied for Loans, Bid.— continued. 



m 



County. 



WlCHlOW t— 
CORti'nUA/. 






Kilkbh.sv . • 



Hitlidown , 
Talbotstowu, 



Viscount Monde . 



Viscount Powetscourt 
Henry Smith . . 

John T. Armsliong 
Joseph P. Tynte . 
Charles Davu. . 

Peirce Mahony . 

Ditto .... 
George Fisher. . 
Wiliiam J. Annstroi 
Ogle W. Moore . . 

William J. Armstrong 
John T. Armslrong 
John McMahon . 

Kobert F. Saunders 
Thcimas F. Greetro 
William W. F. Hume 
James H. Saunders & wife 
William J. Westby , 
Joseph P. Tynte . . 
William Grogan . . 

Alexander R. Kirkpatrick 
William J. Westby . 
Benjamin Q. Humphry 
William J. Westby . 

Sir Kobfiit J. Paul . 

Sir Ralph Howard . 
William W, F. Hume 



Weal 
BathvtUy’ 



Ear! of Bessboroogh . 
Henry Bunbiiry . . 

William P. F. Tighe . 
Kane Bunbury 
Hugh Faulkner . . 

Lord Beresfurd . . 
Rubert D.iyne. . . 

Beaucliomp Colclough 
Somerset Maxwell 
Earl of Beasborough . 
Hardy Kuatacc . . 

John J. Leeky , ■ 

Charles Elliott . . 

George R. Keogh. . 
Roliert La Touche . 
Walter Mewton . . 

Earl of Couriown. . 
Earl uf Bensbarough ■ 
John L. Watson . 
Thomas H- Watson . 
Henry Newton . . 

John Newton . . , 

Philip Bageoil . , 

Beauchninp B, Newton 
John Newton . . . 

Beaucliamp B. Newton 
Mark Rudkin . . . 

Henry Bruen . . . 

Henry Newton . . 

Karl of Bessborough . 
Horace Rochfotl . . 

John Alexander . . 

Robert C. Browne 
MaryH. Hardy and other 
Bobert Duyne . , . 

Sir Ritbert Paul . 
Rubert C. Browne. . 
Robert S. Doyne . . 
William F. F. Tighe. 
Charles Doyne . . 
Thomas Kavanagh . 



CraDnagh . 

Fassadtoin 
Galmoy . 



. . William F. Finn . 

. . John Browne . . 

. . Arthur Sr. George 

. ; Viscount Fraiikibrt 

. . 'ninmas Kavanagh 

. . Lord Mounigarrett 

. . Thomas Neville . 

. , Nesiiitt Lodge . 
a. . Lord Mounrgarrett 
. a Sir John Power a 
. . William H, Greene 



Amount 
Applieil for to 
Dec. 31, 1S4B 


S^^tione 
tu Dec. 3 
1849. 


Amount 
J Cancelled o 
Relinquishet 
to Dec. 31, 
1849. 


Amauut 
Issued to 
Dec. 31,1849 


Numbe 

of 

Instal- 


Date 

of last issue, 


£. s. d 


£. 


£. S. d 








220 0 ( 


200 




40 0 C 








300 










184 0 ( 


150 












1,200 




1,200 0 G 


5 






sOO 




500 0 C 


5 


26 Aug. 1848 










5 






700 




280 0 C 


2 


29 April ,, 




1,500 




300 0 C 


1 


22 Feb. , , 




1,500 












500 


500 0 0 










ISO 




60 0 0 


2 






1,000 






2 






250 








7 April ,. 




500 










3d0 0 0 


350 






1 


10 Od. 1849 




600 






3 






200 






4 


14 Dec. ,, 




2,000 






4 


8 Sept. , , 
















500 






5 




705 11 0 


400 






3 


6Feh. ,, 




100 






1 


22 Feb. 1848 




500 






4 


25 Oct. 1849 




],000 




600 ‘0 0 




28 Sept. ,, 










2 


5 Nov. , , 




200 






2 






900 








1 Dec. , , ' 




1,500 










2,700 0 0 


1,000 










59,875 11 4 


38,200 


8U0 0 0 


19,400 0 0 






493 12 1 


450 






4 


16 May ,, 




400 








18 Dec. 1847 




1,000 




SOO 0 0 


4 


28 June 1849 




100 






5 


23 Sept. 1848 




300 




60 0 0 




3 May 1849 




250 




SO 0 0 


1 


19 Sept. , , 




SOO 






] 




195 0 0 


100 










2,000 0 0 


2,000 






2 






200 




200 0 0 


5 


27 April , , 




300 


300 0 0 








7,000 0 0 


3,000 








15 April ,, 




200 










1,140 0 0 


500 






1 


22 Dee. . . 


7,850 0 0 


4,400 




2,000 0 0 


4 


26 Sept. , , 




4,400 




2,600 0 0 




14 Dec. 




4,500 






3 


20 Juoe , , 


530 0 0 


350 






5 


27Anril .. 


708 8 6 


350 






1 


7 Jan. 1848 


740 13 0 


250 






1 


UJan. ,, 




700 






5 


19 Oct. 1849 


710 0 0 


200 






3 




1,288 4 2 


300 










1,036 6 9 


300 




300 0 0 


5 


19 July 


224 8 7 


200 






1 


26 June .. 


591 0 0 


500 




100 0 0 


1 


17 Sept. .. 




200 






1 


21 Not. , , 


334 13 6 


300 




60 0 0 




6 Dec. , , 




500 






1 


23 Ocf. , , 


2,000 0 0 


2,000 










2,790 0 0 


2,700 


,200 0 0 




2 


10 Jan. . . 




MOO 




200 0 0 


1 


28 Not. . 




2,000 




2,000 0 0 


5 


11 May ,, 








120 0 0 


2 


11 July ... 




600 






3 




397 10 7 


200 








1 Dec. , , 


900 0 0 


900 








17 Dec. ,, 


5S3 0 0 


500 










1,923 0 0 


1,000 




400 0 0 


2 






1,000 




200 0 0 




12 Nov. ,, 


2,818 0 0 


2,000. 










64,398 3 2 


40,750 


,500 0 0 


15,520. 0 0 






600 0 0 


450 




270 0 0 


3 


31 July , , 




300 




210 0 0 


4 






500 




200 0 0 


3 


24 July . . 




550 




550 0 0 








1,000 




200 0 0 


1 


21 Not. 1849 




350 




SSO 0 0 


5 






ISO 




120 0 0 


4 


20 July . . 








40 0 0 


2 






300 




120 0 0 








3,000. 




1,500 0 0 








200 


160 0 


40 0 0 


I 


17 July 1848 
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IRELAND APPENDIX TO EIGHTEENTH REPORT 

SCHEDULE,— Showing tho Proprietors who have applied for Loans, &c. — continued. 



Amoiint o. Cancellerl ( 

Applied for to ’ll Itolincjuiihi 

D;,. 31, 1849, t»D«.31 



Amoimt Numlwr 

Ceoesllerl or Ainouat of 

iteliiiquiihed Issued to Instal- 

toDec. 81, Dec. 31, 18dU, menta 

I8'19. Issued. 



Thornes R. Raroee • 
William F. F. Tighe. 
William H. Greene . 
Robert H. Len^tishe 
Nicholas Sliirpliy . 
Lord Dunsany. . . 

Michael Cahill . . 

William F. F.Tigho . 
Peter Comteilan • . 

Viscount Ciifden . . 

Hiigrii Greene . . . 

Sir Josiah C. Coghili. 
Gudfrey Greene . . 

Alexander R. Pope . 
Peter Conelian . . 

James K. Av'twacd . 
Sir J. Wheeler CufRj . 
Viscount Mouclc . . 
Ditto ..... 
Clement Milward 
Etiot Warhurtoii . . 

Clement Milsratd . 
John Greens , . . 

Earl of Bess borough . 
D.ivid Burtchaell 
William F. F. Tighe . 
Esrl of Bessborough . 



. C. B. Ponsoaby . . . 

. Marquis of Ormonde ■ . 

• Karl of Bessiwtough . • 

. Sir J. Wheeler Cuffij . . 

. Lorenzo N. Izod . . . 

. Ear! of fiessborough . 

. Artlmre Dillon . . . 

. Harvey De Montmorency 
Sir Richard Langriebe . 
. John Greene .... 

Ditto ...... 

. Charles Putland . . 

. John Cronyn • . , , 

. Michael Cahill . . . 

. Bari of Desart . . . 

. William L. Flood . . 



• Samuel Sparks 
. Earl of Courtown . . 

. John Maher . . . 

. William J. Wallace . 
. Robert Doyne . . 

. Earl of Courtown . 
. Earl of Arran 
. William Bolton . 

. Fanny Irvine > . , 

. John C. Poonden 
. William J. Wolluce . 
. Lord Carew . . , 

. Francis Bruen . . 
. William J. Blacker . 
. Harry Alcock . . . 

. John H. Talbot . . 
. Charles Tottenham . 

. Richard C. B. Clayton 
■ Charles J. Grogan . 

. Higatt Tench . . . 

. John Harvey . , . 

Francis A. l&nnedv . 

. John H. Talbot . . 

John Rowe . , 

George Le Hunts 
Viscount Mouck . . 

Ditto 

William Kennedy . 
Earl of Courtown 
Abel John Ram . « 
Stephen Ram . . . 

Lul'tus Owen • , . 

Karl of Courtown . 
Abel John Ram . . 

Robert Doyna . . 

Viscount A>werscoart 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 

SCHEDULE,— Showing the Proprietors who have applied foi- Loans, Scc.—eonthtucd. 



Sir Thomas Esmonde 
WiDiam Batt . . , 

Thomas Bruddell . 



Ditto .... 
Hvni/ Moure . . 

Williom J- Wallace 
Grorife <41osciitt . 
Matilda B. Sherraid 
Clmr'rs Tollenham 
William Baft . . 
Broolce H. Bridges 
Sir Thomas Esmuoili 
John Huwlin . . 

Thomas Uradrletl . 
Michael G, Ctoket 
Richoril Donovan 
Henr^ P. Elrington 



William Phibbs . . 

Sir Alexander Crichton 
John Toaffe . . 

John Irwin . . 

Ruliert Young . . . 

John McHugh . . 

Henry Caulfield . . 

Alexander Perceval . 
Edward J. Cooper 
Catherine Armstrong 
Henry Griffith . . 

Edward Wingfield . 
Thomas Howly . 
Charles Tottenham . 
James M'Terneu . . 

Thomas Rowly . . 

William Ormsby . . 

John W. King . . 

Thomaa Jones . . 

Kobeit Jones . . . 

SirW. H. B. Palmer 
Thomas Junes ■ . 

Edward Wingfield . 
Alex. B. L. Popbam, &c 
Thomas Jones . « 

Robert N. Armstrong 
Edward Wingfield . 
John Ormsby . . 

Henry Griffith . 
Edwurd J. Cooper . 
Richard G. Briokley 
Nicholson 0. Furey . 
John Irwin . . . 

WilUiun Gardiner 



John Godley . . 

Robert W. Story . 
Alexander Percy . 
Matilda Shanly . 
William C. Percy 
Earl of C.eitrim • 
Richard S. Clifiurd 







Amount 








Amount 




Cancelled or 




of 




Applied for fi 


to Dec. 31 


Helinqn.ahcr 






of last Ksue. 




1849. 


to Dec. 31, 


Dec. 31, 1849. 








1849. 




Issued. 




£. *. <I 


£. 




£. ». d. 






. 400 0 ( 


400 


400 0 0 






. IS4 (J ( 


150 




130 0 0 


5 


14 Ang. 1849 








600 0 0 








400 












450 




450 0 0 


5 














17 Fell. ,, 


. 1,530 7 t 


1,450 








16 Nov. ,, 


. IQ5 0 ( 


ISO 






5 






100 




100 0 0 


6 






300 




300 0 0 


5 


20 Feb. ,, 


13U 0 t 


100 




100 0 0 




14 Aug. , , 


1,550 0 C 


500 




500 0 0 


5 


24 Dec. , , 




400 


400 0 0 








. 368 7 C 


350 




280 0 0 


4 


7 Aug. 












21) Dec. , , 


340 0 f 


250 






1 


21 Nov. ,, 


. 3,500 0 C 


1,500 










150 0 C 


ISO 










1, 305 1.1 6 


1,000 




400 0 0 




23 May , , 


. 0,000 0 U 


6,000 




4,000 0 0 


i 


U Dec. ,, 


ISO 0 0 


ISO 








9 Mar. ,, 


. 1,540 0 0 


1,300 




1,300 0 0 


5 


27 Apr. . . 




1,400 




1,320 0 0 


5 




. 300 0 0 


300 




120 0 0 


2 


17 Nov. 1848 


. 800 0 0 


800 








29 June 1840 


. 106 0 0 


100 










. 250 0 0 


250 






3 


12 Mar. ,, 


. 200 0 <1 


150 




30 0 0 




16 Feb. D48 


. 3,S80 0 0 


1,500 




600 0 0 


2 


3 July 1849 


. ISO 0 0 


ISO 




ISO 0 0 




29 June , , 


317 0 0 


ISO 




30 0 0 


1 


21 Dec. ,. 


m,320 18 2 


64,950 


4,930 0 0 


31,870 0 0 






2,000 0 0 


2,000 




2,000 0 0 


5 


1 l T.,„„ 


20,14.1 0 C 


8,000 




1,500 0 0 


3 


1 Aug. ,, 




700 






4 


27 Oct. 1848 


544 0 0 


400 




80 0 0 


1 


16 Mat. .. 


1,740 0 0 


1,000 




800 0 0 


4 


31 May 1849 


1,100 0 0 


1,000 




1,000 0 0 


5 


15 Dee. 1848 


839 7 8 


500 








31) May 1349 


244 0 0 


200 




40 0 0 




11 Sept. ,, 


1,457 4 0 


1,000 






4 


10 Oct. ,, 


1,G00 0 0 


1,000 




400 0 0 


2 


12 Oct. ,, 


200 0 0 


ISO 




30 0 0 




17 Dee. 


720 [) 0 


700 




560 0 0 


4 


17 July ,, 


5,734 0 0 


2,000 




£00 0 0 




24 May , , 








120 0 0 


3 


11 Ocr. 1848 


5,618 0 0 


5,000 




1,500 0 0 


3 


16 Mav 1649 


1,070 0 0 


too 




320 0 0 




11 Occ. 1S4S 


254 0 0 


250 






1 


17 Ang. 1849 


100 0 0 


101) 




80 0 0 


4 


10 Dec. ,, 


879 0 0 


700 




140 0 U 


1 


2d Nov. 1847 


2,500 0 0 


2,000 




2,000 0 0 


5 


a Feb. 1849 


152 13 3 


150 




60 0 0 


2 


3 Aug. 1848 








500 0 0 


5 


16 June 1649 








ISO 0 0 






346 10 9 


300 






1 


14 Dec. , , 


333 3 3 


300 








22 Dec. ,, 


SSO 0 0 


250 




ISO 0 0 


3 




£25 0 0 


300 




240 0 0 


4 


24 July ,, 


2,500 0 0 


300 








19 July ., 


3,966 17 11 


1,000 






3 




4,793 13 9 


700 




140 0 0 






1,500 0 0 


500 




200 0 0 


2 


4 Dec. , , 


1,000 0 0 


1,000 


500 0 0 


200 0 0 


1 


30 July , , 


538 0 0 


500 








600 0 0 


600 




220 0 0 




21 Dec. ,, 


501 15 0 


300 • 




60 0 0 


I 


17 Nov. „ 


500 0 0 


500 




400 0 0 






1,000 0 0 


1,000 




200 0 0 


J 


23 Feb. 1S<8 


2, 798 0 0 


2, 2110 




440 0 0 




13 Nuv. 1847 


4,2fi2 C 6 


3,000 




2,000 0 0 




17 July 1849 


5,010 10 7 






720 0 0 


3 


10 Oct .. 


487 0 0 






80 0 0 






280 0 0 


500 • 










ISO 0 0 


150 




60 0 0 


3 


30 Oct. ,, 


80,801 0 1 


43,050 


500 0 0-j 


20,000 0 0 






1,000 0 0 


1.000 




800 0 0 


4 


5 Mar. 


300 0 0 


250 




ISO 0 1) 






900 0 fl 


800 ' 




800 0 0 


S 










80 U 0 






1,000 0 0 


1,000 




200 0 0 






1,000 0 0 


1,000 




600 0 0 


3 




} 2,500 0 0 


1,400 




150 0 0 
560 0 0 


5 

2 


24 May , , 
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130 IRELAND;— APPENDIX TO EIGHTEENTH REPORT 



SCHEDULE. — Showing llie Proprietors who have applied for Loans, &c. — continued. 



AmDimt 
Apiilieil for to 
Dec. 31, 1849. 



.Aniourit „ „ . 

Sunctioned ^ 

to Dec. 31. 

■ aiQ ’ to Doc. 31, 
1849. 



Amount 
Dec^sT, 1849. 



meiite I 



Pierce Simpson . 

John Guillcy . . . . 

Catherine P. Jones . . 

Pierce Simpson . . . 

Peter D. La T.mclie . . 

Geoi(^ D. BiTesfonl . , 

Nicholas L. Tottenham . 
William Kerna«liau . . 

Francis N. Cullen . . 

Karl ofLBilrtm • . 

Burton Phibla . . . 

Hui;h L. Moiitsomery . 
Wiflium P. Cullen . . 

Samuel White • . . 

Francis N. Cullen . . 

William Johnston . , 

Williura P. Cullen . . 

Heory Brett . . 

Oeoi'fre D, Mansfield) 
Peter D. La Touche . 
John R. Peyton • . 

Piece Simpson . . 

George Shaw , . . • 

TlmmasLonauie; . 

EnrI of Bcssbuiough ■ 
William Lewis 
Arthur J. V. L. Birohall 
William Peyton • . 

Pierce Simpson . . 

George Faugh . . 

John R. Peyton . . 

Tlieophilus Jones . 

Karl of Leitrim . , 

Bolieri Bteckall > . 

Guy Lloyd . . . 

Juhh R. Dickson . , 

James aiitl John J. Whitel 
James Johnston . 

Robert Johnston • 

John Ffolliott . 

Robert H, Ellis . 

John Parke - . . 

James S. Ellis 



1,400 0 
1.532 0 
1,007 0 
1,270 0 






John JPLaughlio . 
Dominick M'Lauglilin 
Marquis of Sligo . 

Sir Richard A. O’Do 
George R. Gildea 
Sir W. H. R. Palmer 
Sir Richard A. O'Donm 
Dominick J. Bourke 
Marquis of Sligo . 

Earl of Lucan . . 

Sit Richard A. (FDoa 
William Kearney 
Andrew C. Lynch 
Dorothea J. f-itaGei 
Iiidore P. Blake . 

Earl of Lucan . 

John Browne . 

John Fynn , . 

Peter Bourke . . 

Lord Kilmaine . 
George Clendining 
Sir Robert L. Blosse 
Biiflgctinn Irwin . . 
Sir Robert Arbuthnot 
Lord Oronmore . 
Isidore Bourke . 
James S. Lambert 
Andrew C. Lynch 
Patrick C. Lynch 
Joseph Lambert . 
George Glendining 
George Vesey . 
Patnek C. Lynch 
Sir Robert L. Blosse 
Georgs Gleudiuing 
James S. Lambert 
Patrick Kirwaii . 

John Gather . . 

Joseph Lambert . 

James Browne . 

Hugh Burke . . 

Viscount Dillon . 

Hugh Burke . . 



2,500 0 0 
1,836 0 0 
20,000 0 0 
20,000 0 0 
207 0 0 
5,019 1 0 
1,300 0 0 
422 7 4 

2.500 0 0 
3,072 0 0 

1.500 0 0 
1,761 17 6 
1,685 3 8 

400 0 0 

300 0 0 



400 0 0 
1,254 IS 9 
16,143 0 0 
1,700 0 0 



7.000 
500 

3.000 



3 Sept. ,. 
20 Sept. 

10 Oct. , 
13 Oct. 

13 Sept. 1848 

25 Jan. 1849 
23 Juiiii 
I -0 April ,, 

' 6 Dee. 1848 
1 Sept. 1849 

23 Aug. 

31 Aug. ”, 
31 Aug. ’ 
17 Nov. ,, 

24 Nov'. !’ 

3 April 

13 July , 

0 May 
15 Sept. ,, 
31 Aug^ ,, 

e July 

I a Sent. , 

I >1 J“iy 

2 Nov. , , 

21 June ,, 

3 Mar. ,, 

15 Dec. „ 

Aug. ,, 

22 Sept. . 

IS Dec. ,, 
24 Aug. 1848 
30 Aug. 1849 
21 Sept. , , 



4 April 184S 
7 Dec. 1849 
21 Aug. ,, 

7 July , 

20 Nov. ,, 
14 June 1848 

11 Dec. 1849 
10 Mar. ,, 

17 July ,, 
13 Nov. ,, 
19 July ,’ 

18 July 

29 Nov. ,, 
25 Oct. ,, 

30 Nov. 1848 

2 Nov. 1849 

1 April 1848' 

10 Feb. 1849 

12 Feb. ,, 

3 Aiig. ,, 

12 Oct. ,, 

19 Sept. , , 

6 Dec. , , 

6 July ,, 

21 May 

22 Nor. 

11 Dec. 1848 
21 Nor. 1849 

23 July ,, 

2 June ,, 

17 Aug. ,, 

12 July 

20 Nor. 1848 
3! Aug. 1849 

13 Oct ,, 

27 July ,, 

23 April , , 

7 Dec. ,, 

6 July ,, 

20 Dec. , , 

11 Aug. ,, 

25 Aug. ,, 

20 Dec. ,, 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 

SCHEDULE, — Showing the Proprietors who have applied for Loans, &c. — continued. 








Amount 
Applied fur to 
Drc. 31, 1849. 


Sanctions 
to Dec. 31 
1649. 


Aimiunt 
Cancelled ur 
Retinijiii>h.-i 
to Dec. 31, 
1849, 


Amount 
Dee. 31, 1640. 




£. s. 


d. 


£. 


£. J. i 








6,969 8 


9 


9,000 










6l)0 0 




400 






0 




690 6 


10 


SOU 










500 0 


0 


500 










3,500 0 


0 


2,000 


2,000 0 0 








'2,0J4 0 


(1 


1,000 




800 0 






390 0 




300 




GO C 






1,000 0 


0 


500 




100 0 






360 0 


0 


300 










400 0 


0 


250 




SO 0 


0 




676 7 


4 


300 




60 (1 






410 13 


8 


400 




320 0 






453 3 


8 


450 




00 0 






450 11 


.3 


400 




400 0 


0 




4,136 18 




4,100 


2,700 0 0 


1,400 0 


0 




800 0 




300 




60 0 


0 




2,894 4 




2,S50 


1 , 490 0 0 


1,360 0 






343 0 




300 










6,637 13 




5,000 




2,000 0 


0 




2,612 0 




2,000 




1,500 0 


0 




3110 0 




100 




100 0 






719 7 




500 




100 0 






440 0 




400 






0 




450 0 




400 






0 




391 5 




200 


ICO 0 0 


40 0 


0 




1,340 0 




8UU 




800 0 


0 




16,000 0 




9,400 


3,000 0 0 


4,000 0 






1,300 0 




550 




550 0 






748 0 




300 




240 0 






2,000 0 




1,000 




20(1 0 






1,640 0 




500 




200 0 


0 




250 0 




250 




SO 0 


0 




200 0 




200 




200 U 






150 0 




150 




60 0 


0 




413 0 




400 




160 0 






422 0 




400 - 




80 0 


0 




542 0 




400 


160 0 0 


240 0 


0 




1,000 0 




1,000 


700 0 0 


200 0 


0 




533 0 




900 


400 0 0 


IflO 0 


0 




372 0 




ISO 




120 0 






578 0 




450 




90 0 


0 




4,868 8 




4,830 




500 0 


0 




900 0 


U 


300 




GO 0 


0 




3,. 594 0 




3,550 




500 0 


0 




2,5(10 0 


0 


2,000 




1,600 0 


0 




345 0 


0 


300 




ISO 0 


0 




SOU 0 


0 


100 




100 0 


0 




3,103 19 


0 


2,500 




1,500 0 


0 






0 


400 




S20 0 






420 0 


u 


230 




230 0 


0 




1,903 0 


0 


i.ono 




200 0 


0 




383 19 


1 


350 




140 0 


0 


□d. 


990 0 


0 


aoo 




200 0 


0 




687 0 




400 


400 0 0 








200 0 


0 


200 




40 . 0 


0 








3Q0 






0 




634 16 


0 


300 




60 . 0 


0 




2,110 0 


0 


1.200 




240 0 


0 




1,141 0 


0 


500 










10,249 19 


3 


2,250 






0 




200 0 


u 


200 




80 0 


0 




500 0 


" 


200 




40 0 


0 




231,584 S 1 


159,309 


26,240 0 0 


56,540 0 0 [ 




2,000 0 




1,500 




300 0 


0 




246 0 


0 


200 




200 0 


0 




307 0 




300 




300 0 


0 




813 0 


9 


500 




400 0 


0 




634 0 


9 


500 




500 0 


0 




500 0 


9 


150 




150 0 


0 




611 2 


9 


400 




320 0 






224 11 


} 


200 




,120 0 






460 0 


} 


400 




80 0 


0 




1,236 14 


3 


SOU 




800 0 






833 8 


i 


300 




240 0 


0 




1,186 0 


) 


500 




200 0 


0 




800 0 


) 


500 




100 0 


0 




500 0 


1 


500 










621 0 


1 


500 




100 0 






590 0 


) 


300 




160 0 


u 




900 0 


1 


300 




60 0 


0 




300 0 


1 


300 




00 0 


0 




1,300 0 


1 


1,000 




200 0 






1,104 17 


J 


800 




640 0 


U 




420 0 


) 


400 




160 0 


0 




2,300 0 


) 


2,000 




1,600 0 


0 




487 0 


0 


200 




•10 0 


0 



of 



Mi\'0— I 



Ballintobber, N oitb 



Balliutobber, Suuih I 



Willmm H. Carter 
Samuel Bourns . 
John Rii-harils . 
J-iues O'Dunel . 
D.iriil Thompson . 
Boruard M-M»nus 
Hurlou P. Baker . 
Matthew (TaIll^;ller 
Patrick Tuoliy . 
John Tuoliy . . 

Charles B. Jordan 
Jane B. Roherls . 
Thomas Blwuod . 
Ormsby Elwood . 
Thomas S. Lindsey 
Francis C. M‘Dumieli 
Thomas S; Lindsey 
Robert Bowen . 
Patrick Kirwan . 
Bsrl of Lucan 
Henry Bhtke . 
Charles Mncdunnell 
GeorKB S. Lynch . 
George Ormsby . 
Thomas Elwood . 
Courtuey Kenny . 

Earl of Lucan . 

OeorRB Rmtlodge 
Join Fynn . . 

James K. Gildea • 
Lord Kilmnine . 
John Fynn 
George S. Lynch . 
Joseph Lambert • 
Jnha C. L. Bucknall 
Thomas Elwood . 
Thomas S. Lindsay 
JohnC. Gurvey . 
Robert Buehonan 
Henry Hildebrand 
James W. Garvey 
Sir W. n, R. Palmer 
Francis Garvey . 
Marquis of ShiJO . 
William Orme 
Thomas Palmer, Juo. 
Henry W. Knox . . 

Francis A. K. Goro 
Walter Bourke . 
William Knox Orme 
Thomas Pagit . 
Roger Palmer . 

Matthew Atkinsun 
Thomas Alkioson 
Walter J. Bouike 
Andrew Browne . 

Charles O'Oonnell 
Richard J. C. Green , 
Joba Gardiner . 

Sir W. H; R. Palmer 
Henry W. Knox . 
John Walshe . . 



Lord Crnflon . . 

WilUam H. ScolC 
Richard W. Bond 
Ambrose O'Kelly 
John J. O’Sullivan , 
Peter C. Ritke 
John Power . 

John Hudson . . 

William E, Grainger. 
John H. Walsh . 

John J. O'Sullivan 
Garrett O’Moore , 

John Dillon . . 

Theobald Shell . 

John J. O’Sullivan 
James Baonou . 
Marquis of Westmeath , 
Ditto 

Francis Fethetslon 
I Nicholas Balfe . 

I Francis J. Davys . 

I Marijiiis of Westmeath 
I Sir Michael D. Bellew 



13 Amil 1878 
Id Juue, 1849 
I 13 May ,, 

I 2G Sept. ., 

9 July ,, 
36 Jen. 1848 
6 Juue ISJg 



16 Dee. 1847 

16 July 1&49 
14 Apr. ,, 

31 Sept. 1848 

14 Apr. 1846 

7 Mar. , , 

U June ,, 

15 Apr. ,, 

23 Peb. 1848 

37 Maf 
6 Muy 1849 
13 Ocr. ,, 

13 Nov. ,, 

24 Feb. ,, 

1 May ,, 

17 Jan. ,, 

19 July ,, 

3 Jan. , , 

U May - , 

29 Nov. ,, 

8 Dec. ,, 

2 Not. , , 

34 Apr. ,, 

' 23 Jan. 1848 
1 Dec. 1647 

4 July 1S4S 
6 Apr. 1848 

29 Sept. 1849 
10 Oct. ,, 

30 Nov. , , 

18 Dec. 1843 
1 Aug. 1849 

14 Dec. ,, 

14 Dec. ,, ; 
1 May , , 

6 Mar. 1848 

20 Apr. 1849 
17 Oct. , , 

W Juue 1848 

17 June . , 

3 Mar. 1849 
10 Feb. 1640 

18 .Aug. 

15 Dee. 

21 Dec. ,, 



7 Dec. 1647 

3 Apr. 1649 
14 Nov. , , 

23 Jnoe , , 

34 Nov. 1848 

5 Not. 1849 
7 July , , 

12 July ,, 

6 Sept. 1848 
21 Dec. 1849 

18 Aug. ;; 

13 Sept. , , 

24 Aug. „ . 

1 i May , , 

39 Dec. 1848 
23 Aug. 1849 

4 Aug. 1848 

14 Sept. 1849 

17 Oct. ,, 

18 July ,, 

5 Aug. 1848 



S 2 
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Athenry 



I Biillyi 



truy Lloyd . . 
duincs B. Sloney « 

John FlBoa^an . 

Coiitt) C. Mulloy . 
Viscount Lotion . 
Richaul Irwin . 
William R. W. SamJford 
Kiehonl Trivin . 

I’alriok D. Irwin • 

Denis O’Cunor . 
Ro'lericlr O’Connor 
Msrqiiis nf Westmeath 
Henry Pakenhnm « 

Sir Alexander Crichton 
Theobald A. Dillon 
Henry S. P. Mahon 
Ditto 

Charles B. Baldwin 
Lard l)e Freyne • 
Visconnt Dillon . 

Oliver D J. Grace 



Burton Persse 
Harriet C. Daly . . 

Andrew WilUam Blake 
Ditto 

Peter Blake . . 

George Vesey. . 
Kdoiund Dowell , 

John Cheevers . 

Dilio 

John L. Bngnt . . 
William M‘D«rmott . 
Gregory Browne . 
Thomas N. Bngot 
G,-orgo Clendiniag 
Sir Joseph Burke 
John Lambert 
Tliomss C. ButUr 
Gartsidn Shea . 
Alexander Thompsob 
William e. G. Colles 
John A. O’Neill . 
William Andrews 
Andrew Qeraghty . 
Christopher Sr. George ' 
James Beresfoed . 
Thomas T, Prior . . 

Arthur G. B. Martin 
Robert Graham . 
JohnA. Kirwan . 

Pierce Joyce . . 

Denis Kiiwan . 

Pierce J. Blake , 

Giles E. Lambert 
Fransis Blake 

James O’BJren"®. 

John J. O’Arey . . . 

Christopher St. George . 
Walter and Thomas E. 
Lambert 

Pierce Joyce . . 

James S. Lambert 
Robert Bodkin . 
Catherine Coneys 
Robert Bodkin 
Lord n.inbrock . 

Michael B- Kelly 
Hubert B. Mooie . 

Lord WKllficom t . 

Thiimas A.Jcvce 
Sir Thomas E'. Blake 
Cluistupher St. Geoige 

Ditto .... 

Jirnics S. Lembet 
Ditto . . . 

Lord Wallacourt 
Peter Bbifce . 

Randal L. Ath 
i.oid Diinsaiidle 
Robert P. Graham 
Johs'CoDuully 



Amount 
applied Tor to 
Dec. 31, 1849. 



I ISIS. 



8,000 

220 

7,766 



2,084 0 0 
491 19 JO 
2,050 0 0 
2,090 0 0 



1,813 17 
7,000 0 
7,690 9 ' 



250 0 0 
Ig,500 0 0 



S,flfl0 

700 

200 

1,300 



Amiiiiot j 
Issued (0 
Dee. 31, 1819. 



1,124 10 
1,649 0 
128 10 
325 II 
3,162 0 



11,019 2 5 
600 0 0 
3,271 16 7 

300 0 0 
3,400 0 0 



1,000 0 0 
1,157 0 0 
327 16 0 



516 10 
893 10 
2,100 0 



ments 

Issued, 



I J3 Aug, 1849 

7 Dec. , , 

25 July ,, 
29 Oet. 184>f 
14 June 2849 
SO July ,, 

4 May , 
lO Sept. ,, 
1!) Sejif. ,, 

5 Sept. ,, 

5 Sept. . , 

26 July ,, 

5 July 1848 

Hi Aiig. 18-49 
12 Ni,v. 

n Oct ,, 

14 Aug. 

21 Dee. ,, 

15 Niiv. 1848 
■ Sept. 1849 



19 Dec. 

27 Niiv. 

12 JniiB , , 
18 Aug, ,, 

28 JiiuB ,, 

29 Niiv. 184S 

10 July 18-19 

13 Dec. 1848 
21 Aug. 1849 
18 July , , 

4 Apr. ,, 

5 Aug. 1648 

20 Mav ,, 

9 July 1849 
9 Oct. ,, 

17 Nov. , , 
U Oct. 1848 
31 Mur. „ 

11 Dre. 

5 Nov. 1847 
13 .Sept. IRIS 

27 Felu’ 18J9 

11 Dec. ,, 

12 Apr. 1848 

27 Mur. ,, 

6 iScpt. 1849 

1 Dec. 1847 

13 Nov. I84S 
10 Oct. 1849 

7 April , , 

5 Sept ,, 

1 12 .Tune ,, 

8 Miiy ., 

" lug. 1848 

28 July 1849 

1 8 Aug. , . 

IS May ,, 

2 Nov. 

17 Sept 



, 8 Mar. 1846 
29 Noe. . , 

I 13 Sept 1819 

6 Mur. ,, 

I 19 Nov. ,, 

5 Mar. ,. 

21 Oct 1818 
18 Oct ,. 
27 July 

22 May 1849 
2S May , , 
21 Nov. ,, 
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Amumit 










— 




OouNrv. 


Bakonv. 


AfPUCAHT. 


Amount 
Applied for tn 
Dec. 31, 1849. 


Sauctioner 
to Dec. 31 


Cancelled or 
Helincyiiished 
lo Dec. 31, 


Amount 
Issued to 
Dec. 31, 1849. 


of 


Dale 

of last Issue. 
















1849. 








Issued. 






















A. d. 




J 










Galwav — 


DiinI(«lUn 








Jamps S. Lainl«rt . 




IOC 


0 
















17 




L'onlinued. 










Tliomas A. Juvce . 




500 


0 




500 






100 




















lltciiiird D Arcv . . 




500 


0 




400 






80 






] 




















250 






































200 






















Sejit. ,, 




DunTRore 








fiopiielius J. O’Kullv . 




541 




0 


400 






400 




















Andrew C. Lvuch . 




158 




6 


150 






60 






2 
















Mailu) s, ivirwfrn 








0 








240 






















Ilichan! A. H. Kirwan 




1,439 




0 


















.Sept, 1846 








































County of tlieTown) 


Francis Comyn . . 




537 


IS 


6 


300 






60 






1 


ID 


liar. ,, 






James Browno • 




408 




fi 


400 






240 
















Charles Blake . . 




1.776 


16 






























Nichiilas Lynch . . 




2,256 




0 








1,200 












KOuonQell 






Bichanl D. Ireland . 




428 




0 






























James S. Lambert . 




6U0 




0 








240 






















Richard 0. Ireland . 




501 




0 


300 






60 




0 
















I'rederiek 1. Irsiich , 




150 




0 


150 






90 




0 


3 


7 April 1849 












Arthiire Donnelan . 




400 




0 


200 


























George J. Crowe . . 




330 




0 






























Xajrd Clunbtoek . 




1,500 
































Fieilenck F. Trench . 




280 




0 




























John R. KiiiUun . 




834 




0 








100 






1 




Aug. „ 
















1,162 
























Killian 








Denis H. Ki-Vy . . 




1,866 


,0 


6 


950 






9S0 


0 


0 


5 














Jnlm Clieevers . . 




1 ,097 


1.5 


8 


BOO 






480 




0 




29 


Dec. 1648 












Sir Miohuol D. Bellew 




1,991 




6 








800 


u 


0 




21 


Aiig. 1849 












Sir Janiirs K. R. Mahon 




653 




0 








SOU 




0 


















OenrifB Kelly . . • 




584 




0 






















Kiltartou 








Dudley Peresa 




1,641 




0 


300 






ISO 




0 


3 
















Viscount Gort 




4.168 15 




3,000 


2,000 












17 














Wi liam H. Greuorv . 




4,500 




0 


600 


0 0 


1,000 




0 




14 


Mar. 1849 












James Daly . 




701 


14 




600 




360 




0 




25 


July , , 












Anna G. Duitot . 




336 


18 


1 


200 
























William H. Greirurv 




650 




0 




























Philip Iteade . . 




600 






500 


100 


0 0 


300 




0 




28 


April ,, 












Kclivaril Burke . . 




400 






300 


.. 


CO 




0 




19 


Fub. 1848 












Philip Reude . 




1,500 




0 


1,200 


240 


0 0 


720 








14 


July 
















350 




0 


300 


120 


0 0 


60 




0 


















Francis C. Sampsun . 




3U0 




0 


200 




80 




0 






.lau. 1849 












Thomas N. Kedinston 




4,433 




0 




3,500 


0 0 


500 




0 






Feb. 1646 












Junn Lopiiell ■ • • 




1,000 




0 


800 






320 




0 




26 


Se|4. 1849 
















loo 












100 








31 














Alaruiiis of Clanricaida 




1,741 












1,100 




0 




■'ll 


May , , 












laird Wallacourt . . 






IS 


3 








70 




0 


1 




Apiil ,, 




Looj^foid 








Abraham aV. Fieer 




100 




0 


























Thomas Seymour . 




944 




0 


900 






900 




0 




1(1 


Oct. ,, 












Pierce Joyce . . . 




SOU 




0 


ISO 






loo 




0 






Oct. 1848 












W alter Lawrence 




319 


10 


0 


200 






160 




0 


4 


:i;t 


Not. 1849 












Amoro-e O’Knllv 




466 




0 


300 






240 






















Richard 6. Duly . 




350 




0 


250 






150 






3 


26 














Christopher S'. Gsoree 




1,170 




0 


1,000 






400 








11 














James McDermott . 




850 




0 








300 








21 


July 1849 












Peter H. Dolphin . 




500 




0 


400 






240 






3 


If 














James Galbraith . . 




443 IS 


9 








120 






2 




















1,670 




0 






























John Kvre . . 




600 




0 


400 






400 






















Thumiis S, Eyre . 




658 




0 


400 






80 






1 


2c 














JVJari^uis ol Ulanricarde 




5,256 




0 


S,000 






1,500 






3 


l!l 


Sept. ,, 












William Trench . . 




722 




0 


400 






























267 U 10 








40 






] 


IS 














John Eyre . . 




600 




0 


400 






80 






1 


I'i 


Oct. !, 












Pierce Joyce . . . 




200 




0 


200 






40 




0 


1 








Lou^hrea 








Dudley Puisse . . 




7,408 10 


6 


4,000 


3,500 


0 0 


500 






1 


ili 


Dec. . . 










tiarl ui Huntingdon . 




525 




0 






200 




0 
















Thomas Welshe • 




950 




0 


350 






70 




0 




14 






MoycuUen 












500 




0 








280 

























500 




0 








400 




0 




•Jb 


Oct. , . 












Patrick Blake. . 




1,323 




0 


700 






560 




0 


4 


2d 


July .. 












Francis Cninyn . 




3,490 




0 


2,500 






500 




0 




;i 


Jan. 1648 












Andrew W. Blake . 




1,038 




0 




200 


3 0 


800 




0 


4 




June 1849 












Aolhony O’Flaherty . 




1,000 




0 


1,000 






600 




fl 




15 














6eor|ee R. Burke . . 




2,891 




0 


1,500 






600 




0 


















Cbtistopher St. Geotee 




2,155 




0 


1,500 






SOO 




0 


1 


21 


Mar. .. 












Michael F. Browne • 




169 




5 


ISO 






60 




0 


















Thomas H O’Fflahertie 




1,022 




0 


500 






400 




0 


4 


17 


Oct. . . 












James Martin . . 




693 




0 


300 






180 




0 


3 




Felt. ,. 












Christopher St. George 




651 


13 


4 


SOO 






100 








6 














James Martin . ... 




407 11 


0 


400 






60 




0 


1 




Fel5. 1819 












Marti a Morris 




450 




0 


350 






70 




0 


1 


17 


















623 




0 






























Edmond O’Flaherty . 




125 13 


u 


100 






20 




0 


I 


li 














Georitc F. O’Fflahertie 




687 




0 


800 






60 






I 


■2/ 


















2*5 




0 








50 














Boss . 






) 


Karl of Leitrim and Ear 
of Charlemont . . 


( 


6,790 




4 


6,000 






4,600 






9 


•23 


Oct. ,, 












James Kilkelly . . 




1,10(1 




0 


1,100 


880 


0 0 


220 








15 














Alexander C. Ijunibert 




297 






250 






250 






5 


21 














Cbdrles J. Lynch 




3,030 






SOU 






300 






S 


7 


April 1849 
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ratty, Lover 



Bunratty, U['pec 



aiiiyi 



Jamea D'Arcjr . 
Kichstd B’Arcy . 
Aurirew Browne . 

John C. Bvuiis . 
Myles Win. O’Reilly 
Erlwraril Browne . 
Peti-t Blake . . 

Richard H.M. Kyra 
Tliemas ,1. Blake . 

Sir Michael D. Bellew 
JrimeaD’Arcy . 
Alexander Beyfagh 
Chiitles Kelly 
James Bkke . . 

Ruheit French . 



Croidaile Molony . , 

Henry Butler 
Stafford O’Brien . . . 

Sleyhen O’Hiillor.in . . 

Hamilton L. Jackson. , 
William Monaell 
Sir Colman M, O’Loghleii 
Mich, el Butler . . . 

Sir Colman M. O’Loghleii 
Cornelius Creagh 
Michael Butler . . . 

Cotnelins O’Brien 
Francis O’Brien . , . 

Kerre Creaith . . . 

Comeliiie Creagh , , 

John M.-iciiamara . 

Charfes Fit* Gerald . . 

Thi)mas B. DuTeiiporC , 




Cornelius O'B 
John O'Brieu . . . , 

John W. Stratford . . 

Cornelius O’fltieu . , 

John W. Stratford . . 
JohnWhitly .... 
Aniirew Lysaght . . . 

Francis G. Morony . , 

-Thcinas H. Morony . , 

Charles Synee . . . 

Edward Syn^ . . . 

Edward W. Burton . . 

Sir Colman M. O’Loirhlan 
James Houghan . . . 

Elizabeth Synee . 

James llonglau . . . 

Marcus Keane . . . 

Anne Dodd .... 
Sir Darid Roche . 
Ccrnelius O’Brien . 

Sir David R..che . . . 

Charles FitzGerald . . 
Henry S. Burton . . 
Arthur O’Keeffe . 
Hicliolas IFeathv . 

Marcus Patrerson . 

Daehl J. Wilson . 

Patrick Quaid 
John Brown . 

David J, Wilson . 

Edward Bernard . 

Sit H. D. Massy . 

Williatn Cannon . 

Tliomas Arthur , 

Bdward T. Gloster 
Timotliy O’Brien . 

Hamilton Jackson 
Charles Smith 
Ditto .... 

James Molony 
Thomas Studdert{, 

Maurice O’Connell ! 

James O’Hara . . 

James Molony . , 

Ditto ..... 
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Eyre Lloyd . . 

Sir Kichurd Boutke 
Juhn Crolcer . 

Viscount Oort. . 

Samuel Maunsell . 

Earl of Clare . . 

Sir David Roche • 

John Croker • . 

Earl of Clare • . 

Sir Matthew Barringfou 
Qeur|;e Gough 
John Croker • • 

Joseph Gabbelt . 

John Croker . . 

George C. Frend . 

John S, Browne • 

Robert Hunt 
Terence Murray . 

Carroll Kaish . . 

George Heweon • 

Thomas Lluyd . 

Thomas E. Davenpo 
Willi.im Hewson . 

Francis tlewson . 

William Archer . 

George M. MaiinseU 
Charles L. Saades 
Julius Delmege . 

Charles L. Saadea 
Patrick Q. Humiigau 
John Cox , 

lAndrewVatice and Anntll 



Richard Ellis • 

John Mason . . 

Allan Graham . 

Francis S. Walker 
William Monscll . 

Jamei D. Lyons . 

Roger K.SIieekv und oiheri 
C. H. B. C. S. Wandeaford] 
JohuCux, Jun. . . 

William H. Tie Massy 
Wellingtoi) A. Rosr 
William E. Sander: 

Miles J. Mason . 

John Anster . 

Grantlev Shelton . 

Earl of Clare 
Francis S. Walker 
John Massy . . 

Georg* M. Massy 
[Governors of Erast 
|1 Smith’s Schools 
John W. Shelton . 

Newport White . 

Edmund W. Shuldhai 
James M‘Mahon . 
fGtivemoTS of Erast 
t Smith’s Schools 
jMaryJ. O’Gascoigna 
|( Elisabeth O'Gascoii^ 
fMnry J. O'Gascoigne and)] 
I Elisabeth O'Gascoigne /j 
Edward J. Cuoyiec 
John B. Massy . 

Charles J. Coote and others 
C. H. B. C. S. Waadesfordej 
Earl of Kiagstoa . 

George L. Bennett 
Sir David Roche . 
Wellington A. Rose 
Robert Maxwell • 

William H. Mason 
William Monsell . 

[Earl of Buckinghamshire 
1 and Others . . . 

Frederick F. Trench . 
Qertrode B. Fits Gerald 
Anthony F. B. St. Leger 
Sir David Roche . . 

Hamilton L. Jackson 
John Croker . . 

Earl of Dunraven 
Robert levers . . . 

Conyogham Ellis . . 

fTrustees of the Devon' 
|\ Estates . . . 

Robert Fetherstoue 
Lurd Muskerty 



Amount 
A pplied for to 
Dec. 31, 18411. 


Amount 
Raiictiuned 
tu Dec. 31, 
1849. 


Amount 
Cniicelleil or 
Relio<[uished 
to Dec. 31, 
1849. 


Del^sT, 


,849. 


No. of 
Instal- 
ments 


Date 

of List Issue. 


£ 8. 




i. 


£ 


£. «. d. 


£. 




d. 






2,200 




0 


1,500 




900 




0 






450 




10 


450 




450 










400 




0 


400 




■4110 










1,392 




0 


1,000 




200 




U 




31 Mar. 


150 




0 


100 




■ 40 








24 Feb. 1849 


1,500 




0 


1,000 




1,000 










1,000 




0 


COO 




600 










200 




0 


200 




200 








27 Oct. ,, 


1,072 




0 


1,000 




400 








5 Sept. ,, 


1,508 




0 


1,500 




300 






1 


24 July .. 


614 




n 


800 




160 






1 


15 Sept. , , 


300 






300 




60 






1 




850 




0 


650 




170 






1 


21 Sept. ,, 






i) 


150 




30 








12 Nuv. ,, 


307 




0 


350 














545 




0 


500 




200 








25 July 1849 


1,189 




3 


800 




800 








19 Oct. .. 


513 


:8 


y 


400 




160 






2 


25 Juue , , 


4S() 




0 


400 




160 








29 Dec. 1848 


227 


17 


2 


1 00 




20 






1 




522 19 


9 


300 




240 






4 


12 Oct. 1849 


400 




0 


200 




80 








20 Sent. 1648 


324 


16 




200 




80 






2 


80 June 1849 


212 17 


8 


200 




SO 








17 Dec. ,, 


100 




0 


lUO 




GO 






3 


27 Od. ,, 


150 




1) 


150 




00 






3 


7 Dec. , , 


650 




0 


600 




120 










1,000 






1,000 














1,000 




0 


230 




250 






.3 




200 




y 


200 




120 






3 


13 M,ir. 


351 


18 


10 


300 




240 






4 


20 Nov. „ 


600 


0 




400 




240 






3 


3 May ,, 


3,000 






2,000 




600 






2 




402 16 




350 




140 






2 




490 


8 


10 


400 












13 Anril 1848 


390 


U 




350 




350 






5 


26 May 1349 


500 


0 




500 




100 






1 


22 Nov. 1343 


700 


0 




500 




200 








15 Atig. 1849 


1,300 


0 




600 




160 






1 


11 Aug. 1848 


300 






200 




80 








IS Jan. 1849 


582 


0 




300 




SCO 








3 July ,, 


100 


0 




100. 


100 0 0 












500 


0 




. 500 . 




300 






3 


2-2 Dec. ,, 


600 






300 




120 








23 Oct. ,, 


301 






. 300 . 




60 










344 






300 




60 






1 




COO 


0 




. 500 




100 








14 Sept. ,, 


4,000 


0 




2,000 . 




400 






1 


In Dec. 


458 


i) 




450 




90 






1 


” 


237 


u 




200 














ISO 


0 




15U 




30 


0 




1 


21 Nov. ,, 


2,500 


0 




1,000 




1,000 


0 




5 


12 Sept. 


500 


0 




400 




400 










200 


0 




200 




■ 160 






4 


27 July ,, 


1,553 


4 




1,200 




480 








11 Aug. ,, 


300 


0 




300 


300 0 0 












193 


10 


10 


150 














24,173 






8,000 




3,500 






7 


17 Dee. ,, 


4,721 






4,700 




3,000 






6 


13 Dec. ., 


5,642 




c 


3,000 




1,500 






3 


12 Mav ,, 


200 






150 . 




120 






4 


4 Dec. .. 


705 


17 




- 600 




120 








25 June , , 


500 




0 


400 . 




400 








11 Ajig. ,, 


8.642 




0 


2,000 














200 




0 


150 




30 




0 




25 July 


1,000 




0 


1,000 




.200 




0 


1 


28 Nov. , , 


500 




0 


500 














SCO 




0 


. 650 




650 




0 


3 


8 Juue , , 


100 




0 


100 




80 




0 


4 


7 Mat. „ 


500 




u 


500 




100 




0 


1 




3.000 




0 


2,000 














105 




0 


100 




60 




0 


3 


9 May ,, 


700 




0 


700 




A50 




0 


4 


23 July . , 


1,179 




0 


1,000 . 




600 






3 


10 Oct. ,, 


500 




0 


500 . 














1,000 




0 


850 . 




.340 




0 




17 Dec. ,, 


163 




8 


. 150 . 














400 




0 


400 . 




320 




0 


4 


22 Dec. , , 


200 




u 


200 














1,500 




0 


1,500 




900 




0 


3 


27 July ,, 


10,000 




0 


10,000 




2,000 






4 . 


3 Jan. , , 


500 




0 


300 




.240 






4 • 


10 Oct. ,, 


1,650 




0 


1,000 




4U0 






. 2 


6 July ,, 
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SCHEDULE’ — Showing the Proprietors who have applied for Loans, &c. — continued. 







Amount 


Amount 






1 Applieil I'u 


to 


oa^iioneu 


Kelinqiiishci 


Issued to 






1849. 


to Dec. 3 1 , 
1849. 


Doc. 3 






£. ,T. 


<2 


£. 


£.. i. d. 


£. 




d. 




2 ,uno 0 


II 


2,000 - 












200 0 




2U0 




80 


6 






1,138 0 


U 


800 




04(1 








1,667 9 


0 


1,01)0 




1,000 


0 






500 0 


0 


.300 












850 0 


0 


aoa 












462 0 


U 


350 




70 


U 






600 0 


0 


ono 












816 16 




200- 












8,000 0 


0 


6,000 




2,000 


0 






COO 0 




500- 




360 








179 3 


0 


150 












300 0 




300 




300 








1,000 0 


0 


750 




600 








8,760 15 


8 


2,000 


1,200 0 0 


800 








200 0 


0 


200 




- lUO 








221 0 




200 




200 








262 0 




250 




50 








360 0 




300. 




120 








560 0 




500 




100 












130 




1.80 






3,500 0 




2,060 




1,200 








2,600 0 




2,000 




800 








2,936 2 




1,500. 












294 2 




200 




120 








277 5 




200 




160 








1,006 0 




1,000 












800 0 




SOD ’ 




480 












100 




20 










U 


2,900 




2,900 










0 


400 




80 










0 


350 












315 0 


0 


300 












2.15 0 


4 


200 














0 


200 




200 




(J 




2,195 0 




r 500 




500 




0 










400 










0 


750 


500 0 0 


140 




0 




500 0 


0 


Soo 




300 




0 




2,500 0 


0 


2,000 




1,600 










4 


300 














0 


2,500 












641 10 


0 


600 




120 










0 


4,000 




2,500 


0 








3 


1,000 . 














0 


500. 














0 


1,100 




880 










0 


200 














0 


300 














0 


1,500 














0 


GSO 














5 


200 














800 
















400 • 














" 


000 • 




240 


0 


0 




178,835 3 6 


120,800 


3,060 0 0 


54,170 0 0 




1,200 0 


0 


1,100 




aso 


0 


0 




300 0 


0 


300 








0 






0 


loo 












0 


1,000 




200 


0 


0 



Instfll* 
mcnls I 



R<c1iar<] FitzGibboa . 
Witliuin Sn-pheosou . 
William Leuka . . 

Geoi{'« M. Muunsell . 
■Tcihn J, Sullivan . . 

Daniel Clsacliy . , 

William Lenku . . 

fiudrtey Massy . . 

Thciinas I). Rvans . 
William Waller . 

Ditto 

Sir Vera E. P. De Vera 
Tliomas E. Davenport 
G«or(v« Poebery . , 

Jaraeii Caulfield • , 
Georeu [-'osbery . 

Sir Vero E. P. Da Vera 
Sir VetB K. P. DeVere 
Darby O'Grady 



riu.mas Lluvd . 
Caleb Puu-efl . . 

Thomas P, Evans 
Georife Tiithill . 
William Monsell . 
John W. O'Grady 
William Barker . 
William bloneell , 
Wymlhani Goold . 
William N. Lee , 
Thumos Lloyd , 

Sir David Bocha . 
William R. Yielding 
Richard Q, Sleeman • 
[William Dickson and 
1 Samuel A. Dickson 
Knight of Glin 
Tbumas Gaiusun 
Earl of Clare • 

Lord Moiiteagle 



Earl ol'Clnre . 
Lord Monteagle . 
Richard Betesoa . 
Lord Munleagle . 
Patt M*Doauell . 

"yre Messy . 

I’yudham Goold . 
Richard Bateson . 
John D. Evans 
Tbomus Bateson . 
A nselm E. Taylor 
Lord Montesgle . 



Governors of Erasmus 
Smiih’s Schools . 
Joho B. Massey ■ 
Richard bL S. Mansard’ 
James H. S. Barry 
I Henry Colton . 

I Sir John C. Carden 
Patrick Maher . 

John Trant , . 

I Richard M. Carden 
I Sir John C. Carden 
Henry Cotton 
Sir John C, Carden 
John Trent . . 

Henry Goold . . 

Viscount Lismote 
Earl of Kingston . 

John J. 'WilliuKton 
John Carden . . 

Roliert Lloyd . . 

Dudley Byrae 
James Butler . , 

Gilbert Egan . , 

Thomas Pound . , 
John J. Willin&fon 
William B. Fry . 

John D. Hutchinson 
John Carroll . . 
Nicholas Pound . 

Bobert White 



sno 0 0 

H8 16 7 
1,484 0 0 



1,000 ' 
5,066 I 
2,069 I 
1,837 II 



1,600 

1,200 

1,500 



720 0 
100 0 
[60 0 



26 Mny 181!) 
' 6 July . . 

5 Nov. 

, 8 Sent. 

12 July 
I 25 Aug, 1819 
' 2 Nov. 

4 Dec. 

8 Sept. . 



3 July 

12 April . 

:n May . 

29 .Imis 
Id Aug. : 

10 Oct, 

15 Dec. 

2-1 Aug. 

5 Scjit. 

25 July 
lOKeb. 

4 Aug. 

19 Dec. 

23 July 
8 Jiiiio 

13 Dec. IW7 

1 1 Oct. 1349 
27 Jan. 

IB Dec. 

16 Nuv. 

22 Dec. 

I 17 Oct. 

3 July 
I 30 July 
I 20 Nuv. 1847 

5 July 1849 

20 Jan. ,, 
15 .Aug. ,, 
18 Aug. ,, 

1 Dec. 1848 

14 Nuv. 1849 

12 Due. , . 
12 July ,, 
12 Sept. ,, 

15 Aug. ,, 
15 June , , 
14 Nov. , , 

5 Sept. , , 

24 Dec. ,, 

1 0 Dec. , , 



16 July 1849 
31 Aug. 

3! May ,, 
II July ,, 

17 April 1848 
31 May 1849 
22 May 

2 Nov. ,, 

5 July ,, 
19 April , , 
13 March ,, 
24 Aug. ,. 

24 Nov. , , 

liOct.’ 1348 
17 April 1819 
16 April ,, 

2 March ,, 
llJiilv ,, 

1 1 April , , 

13 March , , 

5 Dec. ,, 

29 April ,, 

14 Feb. ,, 
10 Match ,, 

25 July ,, 

2 1 April , , 
27 Sept. 1848 
13 July 18s9 
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SCHEDULE,— Showing the Proprietors who hare applied for Loans, &c. — continued. 



CoTOTV. 


■Babok*. 


Applioakt. 


' Amount 
Applied for to 
Dee. 31, 1849 


Amount 
Sanctionec 
to Dec, 31 
1849. 


Amount 
Cancelled or 
Relinquishei 
to Dee. 31, 


Amount 
Dec. 31, 1849. 


No. 

of 

Instal* 


Date 

of last Issue. 










1849. 






Issued. 




Tippebaiit-* 

cuntiaued. 


Ikerrin . . , 


Frederick LidwiU 


£. s. d. 
600 0 0 


£. 

200 


£. ». d. 


£.. t. 

160' 0 


d. 

0 


4 


4 July 1849 




















13 Sept. , , 




Kilneman&sh, Love 


John Carden . . . 














3 Sept. , , 




John Greene . , . 
















fCilnemansirb. Uone 


Richard S, Hainrcerslev 


1,000 (J 0 


1,000 




600 0 




3 






)! ... 


(Govarnora of Erasmu 


^ 2,500 0 0 


1,000 




SOO 0 


0 


4 


16 Nov. , , 




Mlddlethird • • 


Francis L, Gore . • 


593 16 8 


400 


200 0 0 


40 0 






19 Aug. 1848 






Wtav Palliser . . 


1,000 0 0 


800 




320 0 




2 






Eari of Clare , . , 


2,000 0 0 


1,500 




1,500 0 




5 


20 Oct. ,, 






Matthew Millett . . 


900 0 0 


600 
















Thomas P. Lloyd . 


500 0 0 






120 0 




2 








Anna Msnsere . 


150 0 0 


. ISO 




60 0 


0 


2 


10 Oct. ,, 




• • • 


John Bayler . > . 
Earl of Ciare . . . 


300 0 0 


SOO 




180 0 


0 


3 


12 Sept. , , 




Omond, Lover . 


F. Haatinea Toone , 


450 0 0 


350 




350 0 






27 Nov. , , 






Henry Dwyer. . . 
Edward Waller . . 


SOO 0 0 


. 800 




640 0 




4 


ISAoril .. 






400. 0 0 












23 June ,, 






Thnmae G. Stooev ■ 


1,636 0 0 


1,500 




1,200 0 




4 








George Kioalua and Ro 


' 1,545 13 lO 


800 




640 0 




4 


7 May , , 






Thomas 6. Storer . 


650 0 0 


800 




480 0 




3 








Denis Leonsrd . . 


1S4 5 9 


ISO 




120 0 




4 


23 May , , 






Charles Cambie . . 


1,077 16 6 


700 




280 0 












John Gorinr . . . 


400 0 0 


250 




130 0 




3 


19 June .. 






Countess of Faraham 


3,100 0 0 


950 




760 0 




4 


14 Dec. ,, 






Augustus Robinson . 


643 6 8 


250 




150 0 




3 


21Ju1v .. 






Joseph Falknet ' . 


1,058 7 0 


600 




640 0 




4 








George Smllh . . 


880 0 0 


500 




300 0 




3 


23 July . . 






Edward Waller . . 


545 U 0 


500 




100 0 






1 May 1848 






George S. Waller 


100 0 0 


100 




100 0 




5 


25 April 1849 






Belpk S. Smith . . 


242 6 0 


200 . 




40 0 












James J. Poe. . . 


166 10 9 






ISO 0 






20 Feb. 1849 






Thomas Smith . . 


200 0 0 


200 




120 0 




3 


21 July ,, 






William Smith . • 


’ 100 0 0 


100 




60 0 




3 


22 May . . 






Francis Svrge . . 


1,984 0 0 


1,500 




.300 0 




1 


31 March 1816 






Robert Leesoc . . 


SOO 0 0 


200 




200 0 






23 May 1849 






Ralph Smith . . 


lOOJll 7 
















Richard W. R. Sadlier 


100 0 0 










3 








Richard Gason . . 


100 0 0 


100 




60 0 




3 


18 May , , 






Robert Nisboti . . 


350 0 0 


200 . 




80 0 




2 








George Cornwall and otb 


200 0 0 


200 




120 0 




3 








James J. Poe. . 


200 0 0 










1 


30 July . . 






Thomas K. Goold 








SO 0 




3 








Marquis of Ormonde . 


1,100 0 0 


1,000 
















Augustus Robinson . 


340 0 0 


100 . 




20 0 




1 


17 Dec. , , 
























Ormond, Upper • 


Matthew Canny . 


939 0 0 


700 




280 0 


0 


2 


20 Feb. , , 






James Willinffton . 


83S 5 0 


SOO 




400 0 


l> 


4 


10 Oct. ,, 






John Lanigan . . 


1,100 0 0 


SOO 




320 0 


0 




10 Oct ,, 






John Baylv . . • 


1,375 4 7 


1,000 




1,000 0 


0 


5 


14 Dec. ,, 






James Dalton . . . 


100 0 0 


100 


100 0 0 














Maunsell Andrews . 


333 6 6 ' 


200 




160 0 


0 


4 


7 Dee. , , ’ 






William Mincbin . 


100 0 0 


100 


100 0 0 














Thomas Cleary . . 


ISO 0 0 


100 




20 0 


0 


I 


23 March 1848 






Stafford O'Brien . . 


150 0 0 


100 




60 0 


u 


3 


28 July 1849 






Caleb Going . . 


1,626 0 0 


1,000 




800 0 


0 




15 Oct. , , 






John Baylv ’ . . . 


316 0 0 


200 




200 0 


0 


5 


7 July „ 






Sophia O’Cave . . 


2,686 0 0 


1,000 














Richard Kennedy 


200 0 0 


200 














Owney and Atra • 


John Bsviv . . . 


600 0 0 


600 














William Rvan . . 


S3S 12 10 


550 




550 0 


0 


5 


3 July 1849 






Richard E. Philips . 


369 15 10 


350 




2)0 0 


0 


3 


12 Aug. 1848 








498 14 2 


450 




450 0 


0 


5 


24 Sept. 1849 








102 10 0 


IDO 




100 0 


0 


5 


29 Dec. 1848 






Ditto «... 


3S7 17 2 


. 250 




SO 0 


0 


1 


28 Oct 1847 








189 4 0 


350 . 




30 0 


0 


1 


IDec. .. 






Margaret Ormsby 


1,000 0 0 


1,000 




400 0 


0 


2 


19 April 1849 








158 12 0 


ISO 




120 0 


u 


4 










564 6 4 


550 • 




330 0 












Wellington A. Rose . 


589 0 0 


400 




400 0 


0 


5 


27 Nov. 






Ditto .... 


173 0 0 


100 




100 0 


0 


5 








Lady Waller . . . 


897 5 8 


700 




700 0 


0 


5 








William Ryan . , 


306 8 8 


300 




180 0 


u 


3 








Richard D. Bavlv 


750 0 0 


SOO 




.400 0 


u 


4 


10 Sept, .. 






Francis Spaiirht . . 


1,442 10 10 


1,100 




660 0 


0 


3 








Earl of Orkney • . 


776 0 0 


500 . 




400 0 


0 




24 Dec. , , 






William Philips . . 


200 12 8 


150 


150 0 0 














Edward Parku • . 


300 0 0 


300 




120 0 


0 


2 








William Parker . , 


700 0 0 


500 




100 0 


V 


1 


21 Dec. ,, 






Wellington Rose . 


300 0 0 


100 














George Kinahan . • 


1,511 0 0 


SOO 




100 0 


0 


1 


30 June ,, 








700 0 0 


500 














Lady Wallet . . . 


725 It 2 


600 . 
















Ditto .... 


184 9 1 


100 . 


















SOO 0 0 


400 














SVieveaida^b • . 


John Stephens . . 


4,450 0 0 


2,000 




400 0 


D 








Thomas H. Fonsonby 


SOO 0 0 


450 


180 0 0 


270 0 


5 


3 






„ ... 


Ambrose Goring . . 


731 0 0 


700 




560 0 


0 


4 


21 Dec. ,, 



T 
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John Lane • • 

William Despaid 
Godfrey Lesinge • 
William Barker . 



Christopher Usher 
B«ry Drew . 

Sir diehard Musgrar 
John Keily 
Junes Leahy • . 

Barry Qrcv . . 

Ditto . • . 

Duke of Oernnshire 
Ilichard Smith 
Lord Stuart de Decies 
I,ord Stuart de Dadee 
Ditto .... 
Ditto .... 
;Earl and' Countess 
Huofiagdon . 
Robert W. Dower 
Lord Stuart de Deois 
Ditto ■ , . . 

Ditto .... 

Sir Henry W. BarroL 
Lord Stuart de Decies 
Edward Odell . . 
(Earl and Countess 
I. Huotingdon . 
George B.,Poer . 
William H. Crawford, 
Thomas Garde . 
Thomas P. Sherlock 
Richard Ifusgrare 



I f. 



Catherine J. Osboroe. 
WreyPallisei. . , 
Catherine J. Osborne. 
Richard Chcsmtey , 
Cathetloe J. Osborne 
Ditto .... 
Ditto .... 
Ditto .... 
Lord Cremome *. 
Richard Ussher . 
Lurd Stuart de Decies 
Robert Uniacke ' . 
Richard T. Barron 
Sir John N. Homble . 
Sir Hchit W. Barron 
Lord Carew . . 

William Marchant 
BarlFortescua 
Catherine J. Osborne 
Thomas Gambia . 
Henry Laogley . 
Viscount Doneraile 
Pbilip Fleming , 
Marquis of Waterford 
Catherine J. Osborne 
Ditto .... 
WiUiaoo N. BatroQ 
Ditto .... 



Earl of Bantry . 
Daniel O’Sulliean 
WilliaiB O’Sullivan . 
Earl of-Bantry . . 

Jeremiah O'Conoell . 
Earl of Bantry . 
Ditto .... 
Earl of Kenmsre . 
Thomas Punch . 
George Stawell . 
William G. Browne . 
Philip Gross . 
Charlotte Symes . 
George Stawell . 
Thomas Punch . 
Edward G. Hndaon 
Henry M. Smith . , 



Amount 
Applied for to 
Dec. 31. 1849. 


Amount 
Sanctioned 
to Dec. 31 
1849. 


Amount 
Cancelled or 
Relinquished 
to Dec.31, 
1849. 


Dec!'^,'*l849. 


No. 

of 

Instal- 

Issued. 






d. 


£. e. d. 




d. 


£. 




d. 
















280 














700 • 






280 




0 








0 


700 






420 








1,780 




u 


1,000 






600 








93,068 


n 


8 


65,150 


930 0 


0 


34,600 




0 




800 




0 


GSO 


30 0 


0 


•620 




0 


5 


500 




0 


400 






.160 




0 


3 


672 




0 


. 600 






.460 




0 








0 


1,500 






30Q 








1,486 




0 


650 


650 0 


0 










100 




0 


100 


100 0 


0 










410 




0 


200 






40 








200 




0 


150 












I 


1,000 




0 


1,000 






400 








820 




0 


800 






800 




0 


5 


121 




0 


100 






lOO 




0 


5 


295 




8 


250 






250 




0 




642 




3 


600 






600 




0 


•> 


340 




0 


360 






300 




0 


5 


125 




8 


lOO 






100 




1) 


5 


175 




1 


150 






ISO 






5 


1,233 






760 






750 




0 


5 


182 




7 


100 














700 




0 


700 






700 




0 




H5 




0 


100 . 














210 




0 


200 . 














119 




0 


100 






20 




0 


1 


711 




6 


700 






'560 




0 


4 


800 




0 


200 














300 




0 


250 


r " 




so 








2,162 






1,500 






1,200 




0 




410 




0 


400 


80 0 


0 


320 




0 




370 




0 


300 


60 0 


0 


240 




0 




3,400 




0 


2,200 






1,320 




0 




2,91.5 




0 


1,600 






600 




0 




1,525 




0 


1,400 






660 




0 




11,227 




3 


4,000 






1,,500 




0 




2. OSS 




0 


1,450 






290 




0 




1.390 




0 


1,350 






640 




0 




1,860 




0 


1,700 






1,020 




0 




830 




0 


780 






460 




0 




1,500 




0 


1,000 






.600 




0 


3 


444 






300 






240 




n 




505 


0 




500 






200 








S2-2 


0 




300 






60 








1,982 


0 




1,000 . 














1,800 






1,500 






300 


0 






1,000 




0 


1,000 


160 0 




600 








700 


0 


0 


650 






390 


0 






430 


0 


0 


200 






160 


0 


0 


4 


4,000 


( 


0 


4,000 














1,000 


c 


0 


950 






380 


0 




2 


105 


t 


0 


lOO 






20 


0 




1 


S80 


0 


0 


200 






40 






1 


253 


0 


0 


200 






.130 






3 


120 


0 


0 


lOO 


100 0 












1,944 


0 




1,900 


1,900 0 












773 


0 




550 






560 






*6 


958 


0 




600 






240 






2 


450 


0 




300 






240 






4 


158 


0 




150 














61,766 


10 




42,700 


3,070 0 




18,930 








5,900 


0 


0 


5,300 , 


2,100 0 




3 ,500 






3 


503 


18 




800 . 






300 






S 


631 


12 




400 . 






320 








300 




0 


280 






250 






5 


199 




0 


IQO 






60 








547 




0 


600 






.300 








823 




7 


f 350 . 
1 150 


1 •• 




70 






1 


8,966 




0 


2,500 














175 




0 


. 150 






150 






5 


ISO 




0 


. 150 






ISO 






5 


2.450 




0 


, 600 






120 






1 


843 




0 


. 300 














1,000 




0 


400 






320; 


O' 




■ 4 


160 




0 


150 






J20 






4 


160 




0 


100 














3,400 




0 


1,500 






900 






3 


5,562 






3,000 . 






1,.500 


0^ 




3 



8 Not. 1848 
23 Sept. , , 

1 Feb. 184!> 



23 Oof. 1848 
19 Feb. 1849 
22 Match 184S 



18 April 
10 July ,, 
26 June 1849 
4 Nov. 1848- 
15 Aug. , , 

8 May 1649 
3 April , , 

7 May , , 

9 Feb. ,, 

15 April IS4S 
12 April 1843 

16 Nov. , , 



24 July ,, 
20 May 184B 

13 April 1840 

25 April , , 

9 Feb. ,, 

5 July ,, 

2S June , , 

3 Aug. , , 
19 Sept. ,, 

4 May 184B 

25 May 1849 

16 Aug. , , 

17 Aug. ,, 
31 July , , 

15 Sept. ,, 
31 July ,, 
22 Aug. ,, 

24 Nov. , , 

26 Feb. , 
22 Jan, 

14 Sept. , , 

2 July ,, 
17 April 1848 

27 May ,, 

16 Aug. 1849 



1 Sept. 
1 Sept 
19 Mar. 



23 Sept. 184S 
19 April 1849 

22 May , , 
17 Feb. ,, 

13 Mar. ,, 

23 Sept lb4S 
5 Aug. ,, 

14 Nov. 1849 

4 Sept 1848 

5 Sept. , , 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 

SCHEDULE,— Showing the Proprietors who have applied for Loans, ^c.~coTJtinued. 



. . Amount 

Amount cancelUd or 
Sanctioned ReliuQuiahed 
to Dec. 31, 



Amelia Creed . • 

Edward Roche 
Henry Q. Mitchell 
John Turiiin . • 

Richard Rarter . . ' 

Vitcaunt Bereharen . 

Ditto 

Pdlriclt O'SulUvan . 

Earl of Beatty . • 

William B. Jones . 
Cornelius O'Callaghau 
Daniel Conner • • 

Ditto 

John Bowen . • • 

W. J. O’Neill Daunt 
ThomesHiinitetford . 
Sampson T. W. French 
William Merrick • . 

Earl of Shannon • • 

Daniel Donovan . . 

Eliza Beaty . . . 

Sir W. A Chatterton 
Edmund W. Shnldhatn 
William Morria, Jan. . 
James Qitlmnn . . 

James Cyeapht 
Edward J. Alcock. 

Godfrey G. Smith 
Herbert GiUman . . 

James R, Barry . ■ 

James GiUman . 

Ditto .... 
William Morris, Jun- 
John S. Ja^e . . 

John Williamson • 

William Norwood. 

Denis O’Leary • 

Joho Powell . . 

Henry Giltman 
Marchs D. Cox and others 
Thomas GiUman ■ 
William M. Alcock 
Thomas Hungerford 
Thomas GiUman . 

Helena H. Stealy . 

John D. Evans • 

Mary Lo^ and others 
Thomas Ki Sullivan 
Edmund W. Shuldham 
William Norwood 
Thomas Tuckey 
Richard H. H. Bechet 
Francis Beamish . 

George Rohinaou . 

Daniel Conner 
Henry Newman . 

Sir William W. Bechet 

Ditto 

Richard H. H. Bechet 
Sophia G. Jormyn 
John T. Bechet . 

Sir WiUiam W. Beeher . 



Ditto .... 

Lionel J. Fleming 
Edward Broderick 
John Beamish . 

WiUiam Whitts 
ThomasStJohnClerk^&e. 
St. John Jeffr^s . 

Florence M'Carthy 
Jeremiah O’Connell . 
Gibbs Ross • . 

T. M‘ C. Downing 
Henry Newman . 

Morgan W. O. Donovan . 
Maurice F. S. Townsend. | 
Ditto . . . 

Adam Newman 
Sir WiUiam W. BeAet i 
DiHo .... 

Thomas Tacltey . 



10,311 8 
121 0 
350 0 
1,150 0 



144 14 
4,397 8 
1,174 1 



612 2 6 
1,134 
675 5 10 I 
2,063 15 
312 0 
180 0 
281 15 
248 12 
447 17 . 
809 17 . 



838 15 
2,133 0 
153 IS 



185 15 
134 13 4 I 
200 0 ■ 



Amount 

Dec. 31, 1849. 



14 Feb. 1848 
5 Sept. , , 

8 June 1849 

1 29 Sept. ,, 

31 Jan. 1848 

16 Feb. 1849 
23 Oct. ,, 

17 Nov. , , 

26 Nuv. ’,1 

19 July 1848 
26 June 1849 

18 Aug. 1848 

20 Aug. 1849 
7 Apnl ,, 

C July , , 

9 Nov. , , 
13 Oct. ,, 

4 Dec, , , 
22 June , , 
15 Nov. 1848 

18 Msy , , 

13 April 1819 

20 Nav. ,, 
29 Oct. ,, 
11 Jan. , , 

10 July ,, 
lO Oct. • ,, 
26 Jan. 1848 

3 April 1849 
3 July , , 

19 June , , 

21 Juue ,, 

14 Aug. J , 
21 Dee. ,, 

3 April , , 
14 July ,, 
25 Aug. ,, 



17 Dee. „ 
1.0 Oct. ,, 
27 Nov. „ 
10 Oct. ,, 
19 Oct ,, 
29 Sept. , , 

26 Sept. 164 

15 Dec. ,, 

16 April 1S49 

17 Aug. ,, 
10 May , , 
14 Feb. ,, 

22 Nov. ,, 

23 July , , 
10 May ,, 

21 Deo. 1847 
6 July 1849 

23 July , , 

“I Dec. 

29 May ,, 
25 May , , 
13 Sept. , , 

22 Aug. ,, 
19 Nov. , , 
29 Aug. , , 

24 May , , 

17 Jan. , , 



I 23 July 
23 July 
1 May 
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IltELAND APPENDIX TO EIGHTEENTH REPORT 

SCHEDULE, — Showing the Proprietors who have applied for Loans, &c. — ccmtimied. 



-j Riehud H. H. Becbor . 

I Ditto 

'it William W. Beclier . 



I Dittc 



Adam Nawmaa . 
Patience Noble . 
Samuel Levin • . 

Alleyn Rvanana . 
Timothy O’Donovaa 



idoiis and C1on-)| 



Anthony Cliffe . . 

Robert Briscoe . . 

John P. Peirce . . 
Thomas Campion . 
Heory Braclclell . . 

John Denlay . . . 

I John C. Kearney . , 

Geor|;e Orehun . . 

Daniel C. Bastable . 

' Thomas H. Justice . 
Richard O. Aldworth. 

Ditto 

Cornelius Bysn . , 

Ktigeue M'Cartby 
Benjamin Leader . . 

Sir George Coltliurst 
Nicholas P. Leader . 
John Leader . . , 

James Carmichael • 
John O’Callaghan . 

Sir William W. Bechet 
Denis McCarthy . . , 

Daniel and John L. Cronin 
Denis 5. Lawloc . - . 
Samuel P. TownaetJil 
Ftences }. Hewson . 
James L. O'Keefe . 
John Sullivan . , 

Sir William W. Becher 
John Power . , , 

Oeorge Bolster , . 

Viscount Lisraor* . 
William Sankey . . 



William I,eader • 

Henry Allen . . 

Henry Leader . , 

Richard Lonefield 
fOeorge and Thomasll 

1 HoJHer ) 

' Sir William W. Bechet . 
William Sullivan . . . 

William Allen . , , 

Edward Poott . , , 

J. Dillon Croker . . , 

Arthur H. Lucas . . . 

Timothy Hennessy . . 

Francis Rowland . . , 



I and Banyrc 
Imokilly . 






St. John Galway . , 

Robert A. Rogers • , 

Robert Atkinr, Robert 
Rogers, and Robert , 
Berkeley . . 

George Crofts . , , 

George E. Cotier . . 

Richard Longfleld , 
James Hill . . . 

Viscount Doneraill . 
John H. Barry , , 

William Hennessy 
Susan Cummint . . 

James H. Barry . 
Edward W. Hoare , 
Karl nfShaunon . . 
Henry Allen . . . 

Mountifort Longfield 
Roger, G., and John Dav 
Tbnnoas lU. Cummins 
Thomas J. Biggs , 
Eiehaid U. Bayly . ' 
Marquis of Thomond 
John Molony . , , 

Richard Hayes • . 
Henry O'Brien . . 

Thomas Hayes . , 



Amount ,, " 
Sanctioned , ,, 

' toDec.3J, 



Richard T. Evanson . 
James H.&AnneSwanton | 
James Lysaght . 

William C. Coilia 



1,159 13 
no 13 
282 14 



100 

12,000 i 

400 I 
4,359 ( 



Iiistal- 



£. a. d. 

300 0 0 



0 0 

"o 0 



18 Sept. 1848 



24 Oct 1649 
24 Oct. , , 

10 Oct. , 

IS Dec. ,, 
28 July ,, 
17 June 1848 
12 Mar. 1849 

8 May 1648 
IS April ,, 

14 Sepf. , , 

15 Dec. 1849 

12 May , , 

11 Oct. 1648 
23 April 1849 
IS June ,, 
SI Aug. ,, 
20 Jan, ,, 
30 Nov. , , 

8 Sept. , , 
11 Oct. 1848 
6 June 1849 
27 Nov. 1848 
17 Nov. 1849 
S July , , 
20 July ,, 

2 March , , 
17 Oct. ,, 

23 July ,, 
15 Dec. ,, 

24 Oct. , , 



13 July 
20 Jnly 
23 Sept. 
1 Atig. 
20 Dec. 
IG July 



12 Nov. 
5 Sept, 
19 Sept. 
19 June 
30 Jtlly 
19 Oct. 



5 Sept. 
I 21 Dee. 



1 21 Much ,, 
24 Aug. 1848 
23 July 1649 
29 Aug. , , 
30 Aug. ,, 

2 Nov. ,, 
19 Jui., 1848 



20 Dec. ,, 



7 Mar. ,, 

19 Sept. 1840 

20 April ,, 
19 Feb. ,, 
IS July „ 
31 Aug. ,, 



24 May , , 
16 July ,, 
20 ApiU,1849 
2 Ju> „ 

8 May , , 



3 Dec. 



14 May 
12 Nov. 
I 6 Jan. 
19 July 
"'n 



20 Apnl,IS43 
13 April, 1849 
20 Feb. ,, 
10 Jan. ,, 



Printed image digitised by the University of Southampton Library Digitisation Unit 




OF THE COMMISSIONERS OF PUBLIC WORKS. 

SCHEDULE, — Showing the Proprietors who have applied for Loans, &c. — continued. 



141 



CouNTr. 


Babont. 


Applicant. 


Applied fo: 
December . 
1849. 


1° 


Amount 
Saoctioiiet 
to Dec. 31, 
1849. 


Amount 
Cancelled or 
Reli monished 
to Dec. 31, 
1849. 


Amount 
Issued to 
Dec. 31, 1849. 


Number 

of 

Instal*' 

Issued, 


Date 

oflaet luue. 








£. 1. 




£. 












Cont— 


KiDsIea • . . 


Wllinm R. Meade . 




175 10 




150 










13 Sept. 1848 


coniinuid. 




Achilles Oauot . . 




166 0 














19 Feb. 1849 






William B. Meade . 




250 0 




150 




L50 0 




5 


8 Fail. ,, 






Juhn Molunv • ■ • 




1,163 0 




1,000 










31 July . , 






Richard W. Kacllea . 




100 0 




100 








2 


25 Oct. 1848 






Thomas W.KnoUea . 




420 0 














20 Sept. , . 






John Meade . . . 




137 16 




100 




80 0 




4 


2.5 June, 1849 






William K. Meads . 




045 0 




500 




400 0 


0 










Adam N. Meade . . 




179 7 




















Someis Payne . . 




107 0 




100 




100 0 


0 


5 








William Wliilney . 




131 0 




100 




20 0 


0 


1 








Achilles Daunt . . 




254 Cl 




100 








5 








Michael K. Roherts . 




260 0 




250 




100 0 


0 


3 












200 0 




















Francis Woodley . > 




350 4 




250 




SO 0 




1 












3,068 15 




1,500 














Eioalraeaky . . 






200 0 




200 








3 








Simon D. Crooke 




200 0 




200 




120 0 




3 








Henry Baldwin . . 




330 0 




300 




.60 0 




1 






Einnattaloon . . 


William O’Mahony . 




3,590 0 




1,500 . 




300 0 




1 








William Kirby . . 




300 0 


0 


350 




.50 0 




1 








Marion Peard . 




500 0 


0 


.300 




ISO . 0 












Richard D. Bavlr • 




300 0 


0 


.250 








8 






Kinaale . . . 


Robert Meade . . 




222 14 




200 . 








4 


3 Feb. . . 










450 0 




200 








4 


23 June . , 






William Newman . 




450 0 












8 












250 0 












I 








Henry Bennett . 




200 0 


0 


ISO 




1,20 . 0 




4 






Muslcerry East . 


William Newman . 




ISO 0 




ISO 








8 










1,276 0 




.800 








8 


24 Sepr. . . 










213 0 












4 








Thomas J. Fitzierald 




3,000 0 


0 


1,500 




1,200. 0 




4 








John Hawkes . . . 




500 0 


0 


.300 




ISO. 0 




3 


1 Mar. . . 






George Foot! . . . 




200 0 




.100 








S 


1 8 May , . 










736 0 


0 


500 








1 








William Crooke . . 




100 0 




















'VVilliamH.H.W.Hedife 




807 10 




















Henry T. ConpniRer . 




150 0 




100 








4 


25 July .. 






Kicbard Reeves . . 




560 0 


0 


350 








1 


17 Auff. . . 




Muskeny West . 


Timothy 0. C. Horpan 




1,000 0 


0 


700 


420 0 0 


140 . 0 




1 












924 0 












5 








Sir George C. Colthurst 




1,445 0 


0 


1,400 




560 0 




2 








John E, Barrett . . 




350 0 


U 


.200 








4 


12 April 1849 










500 0 




















William Galgey . . 




260 0 


0 


200 




120 . 0 


0 


3 








Sir George C. Coltbnrst 




11,775 0 


0 


6,800 




1,000 0 




2 








Richard Barter . > 




678 0 


0 


.500 




300 0 




8 








Ditto 




680 0 












4 








Henry Leader . . . 




1,500 0 


0 


800 




160 . 0 


0 


1 












473 0 












1 


5 July ,, 






Denis O’Leary . . 




251 0 


0 


ISO 




30 . 0 




1 






Orrery and Kilmore 


Georp Bruce . . . 




500 0 


0 


500 




300 . 0 




3 












600 0 












3 








William Cor . . . 




300 0 


0 


260 , 


193 19 0 


56 . 1 






2 June , , 




,, . 


’Elisabeth W. Bowen, an 


} 


400 0 


0 


300 




180 0 




3 


7 AprO ,, 






Jonathan Bruce . . 




500 0 


0 


.300 


300 0 0 
















229,841 1 2 


137,700 


9,751 12 4 


65,698 ] 7 


























6 


4 Aug. ] 849 










570 0 












1 
























1 








Pierce Croshie • . 




2,606 0 


0 










3 








Stephen E, Collie . . 




1,236 6 


0 










3 


23 June ,, 






Maurice R. Mewsoo , 




653 0 












1 


2 Sent. 1848 






Alexander Elliott . . 




1,140 0 












2 












4,540 0 












. 1 


1 April 1848 






Edivatd F..Day . . 




2,800 0 












4 


3 Aug. 1849 










1,352 14 












1 








Samuel Julian , , 




8, ICO 0 


0 






400 0 




2 








Bari of Listcnvel . , 




4,400 0 




















Richard S. Olieer , 




2,646 6 


4 


















Sleohen C. Sandei 




1,640 0 


0 






160 . 0 




1 


14 1849 






Robert C. Hurley . . 




443 19 


u 


















John Blennerhassett . 




745 10 




















Ditto . . , . . 




858 8 


















Coikaguicy • 


James Hickson . • 




634 0 


0 


600 


240 0 0 


360 . 0 


0 


3 








Ditto ... a a . 




1,219 0 


0 






220 . 0 


0 


2 


28 April ,, 






Robert C. Hickson a 




14,000 0 


0 










7 


6 Noy, , , 






Edward Hussey . . 




2,120 0 


0 






1,0:40 . 0 


0 


4 








Arthur B. Rowan a . 




1,000 0 


0 


800 




640 . 0 


0 


4 








John Hickson > # . 




750 0 


0 








0 


4 












1,805 0 


0 










4 


3 Sept. .. 






John F. Day . . a 




1,128 0 


0 








0 




10 June 1848 






Thomas Blennerhaesett 




2,300 0 


0 








0 


3 


16 Aug. 1849 






George Hickson . . 




300 0 


0 


200 




120 0 


0 


3 








Berkeley Drummond , 




690 0 


0 


.500 




300 0 


0 


S 


25 Aug. a , 






Myles Mabonv , . 




4,319 18 


0 


1,000 




200 0 


0 




24 Aug. 1848 




( >> . • • 


Edword^Day a- . a 




230 0 


0 


200 




40 0 




1 


27 Aug. 1849 



Printed image digitised by the University of Southampton Library Digitisation Unit 




IRELAND:— APPENDIX TO EIGHTEENTH REPORT 

SCHEDULE, — Showing ihe Proprietors who have applied for Loans, &c. — concluded, 



COTOTS. 


BiSOKT. 


Applicant. 


Amount 
Applied for to 
DticemberSl, 
1849. 


Amount 
Sanctioned 
to Dec. 31, 
1349. 


Amount 
Cancelled or 
Relinquished 

to Bee. 31, 
1849. 


Amouat 
Issued to 
Bee. 31, 1849. 


Numliflr 

of 

Instal- 

Issuud. 


Date 

oflast Issue. 












£. 


£. s. d. 


£. 


s. 


d. 










jAmes F. Bland . . 


11,000 0 




6,000 




1,000 








18 Nov. 1848 








5,200 0 




2,500 




















3,194 9 




300 








0 










Prances J. Hewaon . 


361 19 




200 












3 Sept. . . 








4,668 12 




4,000 
























4,000 




1,500 
















400 0 




300 


240 0 0 


60 




0 




6 Jon. 1848 








935 15 




800 




480 








27 Nov. 1849 








1,150 0 




700 




560 








13 June ,, 








265 0 




250 




200 
















11,772 0 




9,000 




4,000 
















3,213 0 


0 


2,000 • 




800 














Eusebius SealT 


623 12 


6 


500 


•• 


400 




0 


4 


14 July .. 








857 0 


0 


700 




420 




0 




8 June , . 








4,196 0 




3,0IH) 


.. 


1,500 




0 




6 July . . 






John Cresgli . . , 


13i 10 


0 


100 




100 




0 




28 Sept. „ 






Robert Leslie . . . 






250 




200 




0 




25 June ,, 








340 0 


0 


200 


















BerkeleT Drummond ■ 


1,053 0 


0 


750 




300 














Peirce Mtlionr ■ . 


7,521 0 


0 


3,000 




600 














Ditto 


6,415 0 


0 


1,000 




200 






. 1 








Ditto 


18,880 8 




1,000 




200 






1 


10 Jam 1849 






Charles L, Sondes . . 


3,600 0 




2,000 




1,200 






3 


26 May , , 








11,500 0 




5,000 










3 


27 April . . 






Stephen E. Collie . . 


10,370 0 




5.000 




1,000 


0- 




2 


22 Dec. 1848 






Ditto 


4,228 0 




2,500 




1,000 






2 


28 Feb. 1849 






Samuel B. -Leonard . 


2,206 16 




800 










1 


22 June 1848 






George Saniles . . 


703 18 




500 




200 






2 


16 Mar. 1840 






William B. L. Foster . 






1,000 










3 








Jemei ReTmond . . 


1,120 0 




500 




200 






2 


6 Mar. , , 






James Ctoshie . . . 


555 0 




350 










3 








Thomas O’Connor. . 


1,212 0 




500 










1 








Earl of Lietowel . . 


1,600 0 


0 


1,000 




600 






3 








Cborlee L. Sandes . 


700 0 




500 




100 






1 


12 Nov. „ 








661 0 




650 




130 






1 


13 June ,, 






Maurice Hennessv > 


200 0 




200 










1 


24 Aug. ,, 






Thomas S. Dennis , 


3,678 0 


0 


1,500 




300 






1 


IBJiily. „ 






Samuel S. Raymond . 
















1 








Sir Robert Paul « 


1,192 8 




















Irecagii . . . 


The Knight of Kerry. 


3,446 0 
















28 April 1848 






Msrouis of Lansdowua 


5,310 2 




4,000 










3 


26 Sept. 1849 






Maurice R. Hewson . 
























Daniel O'Connell . 


200 0 




200 










1 


3 April IS4B 






Amlreir McCarthr . 


500 0 




300 










4 


30 Nor. 1849 






The Knight ofKetrv 


1 ,043 0 


0 


750 




300 






2 


30 Nor. 1843 






Charles Sugrue . 


1,300 0 


0 


GOO 




460 






4 


31 Aag. 1849 






























James BuHer . • . 






















Mki’onichy . 


Michael Lvneh . . 


1,600 0 
















21 Dec. 1847 






Rieharil Leah? . . 


810 0 




600 












7 April 1849 






Jo/art P. Day ■ . . 


913 0 




350 












22 June 1848 






MaKonHarte. . . 


4,200 0 




2,000 












19 Mar. 1849 






Daniel Lalar . . 


1,047 0 






















John F. Day . . 


2,443 0 




900 


















Eenry A. Herbert . 


673 0 




300 


















Ditto . . ■ . 


2,032 0 


0 


1,500 


















Richard Morphy . . 


1,120 6 




600 . 


















Robert Leeson . 


457 0 




400 










j 








Esrl of Kenmare . . 






















Tnigbenadnuy . 


George B. Stokes 


1,536 8 




950 










3 








William M. Hickson. 


553 0 




500 


















Thomas Cuthbert . 


3,555 17 




1,500 


600 0 0 


















3,500 0 




2,000 




















334 0 




300 




















4,100 0 


0 


1,150 


















James Hussey . . 


2,890 16 


2 


1,500 


















George B. Stokes . 


609 0 


0 


500 


















Francis Trriss. . . 


888 0 


0 


150 


















Berkeley Drnmmoad . 


5,893 3 


5 


3,000 


















Robert Leeson . . 


14,351 0 


4 


4,200 


















Sir Sdirard Benny . 


6,800 0 


0 


2,500 


















John Hussey . . , 


787 0 




-400 - 


















■William Meredith . 


1,630 0 




-600 


















Edward Rae . . , 


935 1 


0 


650 


















Francis D.'Kae . . 


135 19 


0 


-100 




100 
















322 0 


0 


200 - 


















Edward D. Freeman . 


32.5 0 






















■Edward Nash, . , 


301 J8 


0 


• 300 


















Robert A, Thompson. 


273 0 


•0 


■ 200 


















tYtUiam Btennerhaatett 


1,050 0 


0 


■ 850 


















Francis D, Rae . , 


310 0 


0 


300 


















Philip J.’W. Miles . 


600 0 


0 


.600 • 


















Rickard O'-Coonell . 


800 0 




-500 


















Sir Edward Denny . 


1.174 3 


8 


1,000 - 


















William Miles . . 


664 3 


4 


.600 


















George M.-Hewson . 






















” • • • 


Richard Chute , . , 


3,790 0 


0 


1,000 


















• Total . . 


325,0618 18 


3 


55,800 


5,650 8 « 


55,590 


8 


tO 







3l#t Decemier, 1849. 



E. Hornsst, Secretart/. 
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OF THE COMMISSIONERS OF PUBLIC WORKS. 

Appendix G. No. 1. 

LAND IMPROVEMENT. 

ScHiiDiiLE showing the Amount applied for in each County for which no Loans hare been 
Sanctioned. 



Appendix G. 
Land IwprovanfnU 



North District. 
Antrim . 
Looduuderry 
Donegul . 
Permanagh 
Tyrone . 

t :;" ; 

MmLAiiD ATO East 
District. 

Monaghaa 
; Longford. 

Meath ■ 
■Westmeath 
Dublin . 

Kildare . 

King's . 



Carried forward . 1 76,077 10 8 



1!S,947 19 
n,6S0 4 
13,676 19 
10,330 9 
8,700 0 
7,179 0 



7,147 19 11 
8,698 13 7 
1,883 2 10 
8,17315 2 
22,031 17 3 
3,389 7 0 
6,681 S 6 
4,680 14 6 
5,840 4 9 
8,151 10 2 



Total of 

eacb District to 
Dec. 31, 1849. 


— 


£. s. d. 


Brought forwaril. 
Wicklov . • . ■ 

Cfttlovr .... 
Kilkenny. . . . 

Wexford .... 


80,674 19 8 


West District. 
Sligo 

Leitriin .... 
Mayo 

Galway . . . ■ 

Clare’. .... 




South District. 

Limerick. . . • 

Til,peravy . . . 

Waterford . . . 

Cork 




Gross Total. 



1 Total of 
> *each District to 
. I Dec. 31. 1849. 




80,674 19 8 



27,718 9 7 1 
54,737 2 2 I 
8,669 13 4 ; ■ 
34,584 13 3 , 
54,233 9 1 



Office of Public Works, Duhlin, 
December, 1849. 



E. HoausBT, Secretary. 



Appendix G. No. 2. 



L.4KD I.MPROyEMBNT. - . •• 

Acts 10 Viet. c. 32, and 12 and 13 Viet. c. 59. . ; , 

Wherias, an Act was passed in the 10th year of the reign of Her present Majesty, . 

OiiPPn Victoria intituled “An Act to facilitate the Improremeut of Landeil I'ropeTly in joVic. c. 32. 

further Act was passed-in ^ 13th year bf Her ^^ecdon 3 " " 

intituled “An Act to amend an Act of the Tenth year of Her Majesty for facilitating the Sections. 
Improvement of Landed Property in Ireland.” And whereas, lu pursuance of said Acts, or 

one of them, an order was herelofore made for a loan to _ • • i i 4 u w 

the Slim of £ for the improvement of thedands therein mentioned. And whereas, by 

the said secondly-recited Act, it is (amongst othei- things) enacted, that in any case in which 
an order for a loan had been made by the Commissioners of Public Works under the said first- 
recited Act, aud the person for the time being entitled to the benefit of such order should 
neirlect to comply with the provisions of the said firstTrecited Act, or the rules and legulations 
of'the said Commissioners, for the pui-pose of obtaining any advance or instalment respect 
of such loan, or if. after any such instalment or j“smlmen« had b^n advanced by ^ 
master of Civil Services, such person, after notice by the said Commissioners of kts default m 
that behalf, neglected to proceed with the works for which such loan had been made, or 
airreed to be made, with such diligence and expedition as should be satisfactoiy to the said 
Commissioners, it should be lawful for the said Commissioners (if they thought fit so to do) 
hv order under their common seal, to direct that the amount of such loan, or part thereof as 
should be then remaining unpaid, should not be issued ; and thereupon the monies applicable 
to such loan, or to the residue of said loan, as the case might he, might be .applied to other 
loans under the provisions of the said first-recited- Act. • And whereas, a sum ol i 
heine an instalment of the said loan, has been heretofore laiied to you. tmd inasmuch as you 
have made default iu proceeding with the works on the lands for the 

such instalment was so issued to you, the Commissioners ot Public Worts -nv Ireland hereby 
give you notice, that, in case you neglect to proceed mth 

been made and such instalment issued as aforesaid, with such diligence and a® 

be satisfactory to the said Commissioners, the said. Commissioners, (if they think fit so to do), 
will bv an order under their Common Seal, direct that the amount of said loan or such part 
thereof as shall then be remaining unpaid, shall no.t be issued. And the said Comraissionem 

of Public Works hereby require you, on or before -the - i ! , p ai,. .1m inJn 

account to them for the due expenditure eff the amount of the said instalment of the said loan 
so issued as aforesaid. 

Dated at'the Office of Public Works, ' ' 

Custom House, Dublin, this day of lo • 

By order, 

Secretary. 
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Appendix G. No. 3. 



LAND IMPROVEMENT. 

Reiobn of Tiluries at present in opei-ation, showing the Counties in which they are situate. Names of the Proprietors 
and Stations, with the Number of Tiles of every description Manufactured in the Years 1846-47-48-49. 



No. 


COUNTY. 




1 STATION. 


1 Total Number of every Description 

1 Manufactured. 


REMARKS. 


_ 




PROPRIETOR. j 




1840 1 1847 [ 1848 | 1840 





Henry Anderacin 
Edvraid Onlin . 
Kobert Tliompson 
Lundy . 

F. S. Henmini; 
Messrs. Cahet and Gi 
John Smyth 



The Clothvror 
Messrs. Hughes and Co. 
Messrs. Grer and Co. . 
John Wilkiu . • . 
Robert Fontei . . . 

The Earl ol Erne . • 

The Earl o( Enniskillen 
Sir A. B. Brooke, Bait. 
John Leslie. . . . 



Batlymoney 
Belfast. . 



Ballyduff, Belfast. 
Campsie, Muff 
r Antikelly, NewtownSir 
I vady. . . , 

Lungfields, Muff . 
Agmey, Btllymoney 
Coleraine . . 

Coal Island • • 



Caledon • . 

SpringfleU, Dungannoi 
Crom, Lisnaskea . 
Florence Court . 



650,000 

268,700 



350.000 

313.000 



500.000 
412,600 

Nil. 

615.000 

424.000 
No return. 

No return. 

387,500 

Nil. 

463.000 

413,800 

Nil. 

94,678 



538,500 

1,170,000 

526.000 

105.000 

768.000 

706.000 

Nil. 

497.000 
No return. 



No return received. 



Erected in 1849.] 



No return received. 
Will commence in 
1850. 

No return received. 



MIDLAND AND EAST. 



Cavan . 
Monaghan 



Meath 

Westmeath . 
Dublin 



Lord Lanesbotough 
Robert Burrmves 
Lord Cremoroe . 

J. VV. Johnstone 
Sit John McNeill 
William Chapman. 

Sir Richard Lcvini^ 
Richard Farrell 
Charles FolUott 
Mark Flower . 

A. G. Lefroy . 

Maniiiess of Laosdoi 
WilUatn Hodgina 

B. B. Newton . 

Earl of Cnurtown 
Messis. Doyne and Leckv 
W. C. Rickman 



Beliurhet . , . , 

Stiadone .... 

I FnitSeld, Rockcorrr . , 

fCassaugh Monne.Augh- 

|( naclojr, 

j Miltown Grange, Castle 
i Bellingham , , 
Kilkeelan Athboy . 
Knockdrin, Mulltneui 
Swords. .... 
rKill-of-tbe-Granira. 

1^ Kingstown - 
Rathfamham , 

Miltown Athy. 

Maynooth 
Luggacun 

Courtawn, Gorey . 
Polessore, Wexford 



Wicklov 



f Frederick C. Trench and Mies I 
'( Gascoigne . . 

Lord Cuurtnay . . 

Lord Stanley . . 

Stafford O'Brien . 

Francis Woodley . 

St. John T. Blacker . 

("Sir Edward Denny, Bart., 

1 Wm, T. Ctosbie 
Keree Mahuny 



Kilfinane .... 
Newcastle .... 
Solloghead, Tipperary 
Neaagh . . , . 

Meadstown, Cacrigsline 
Tarbert .... 
Gutrane, Tralee • . 
Kilmeany, Listowel . 



Nil. 

Nil. 


Nil. 

NU. 


352,000 

Nil. 


43,400 

228,000 


No return received. 


Nil. 


Nil. 


Nil. 


55,000 


Commenced Oci.lS49. 


. Nil. 


Nil. 


Nil, 


126,500 




Nil. 

12,165 

10,000 


260,000 

125,740 

119,000 


455.000 
190,248 

217.000 


550,000 
910,800 
No return. 




Nil. 


90,000 


420,000 


732,000 




Nil. 

276.000 

342.000 
Nil. 
Nil. 
Nil. 

266.000 
Nil, 
Nil. 


Nil. 

552.000 

435.000 
Nil. 
NiL 

309.000 

486.000 
Nil. 
Nil. 


30,000 

816,000 

406.000 
185,850 

NU. 

793.000 

830.000 
1,008,000 
No return. 


55,000 

770.000 
No return. 

1.116.500 
Nil. 

1,437,000 

1.283.500 
1,391,850 

609.000 


Erected Dec- 1849. 






17,650 


113,700 


466,130 


623,700 




Nil. 

Nil. 

NiL 

Nil. 

NiL 


Nil. 

Nil. 

Nil. 

Nil. 

Nil. 


Nil. 

162,500 

40,000 

Nil. 

340,000 


Nil. 

488,000 
No return. 
Nil. 

1,022,350 


Tilery now erecting. 
Erected Dec. 1849. 


Nil. 


Nil 


87,500 


348,000 




JTil. 


Nil. 


Nil. 


Nil. 


In course of erection. 



William Johnston 
Earl of Lucan . 
Lord Colnbrook 
Lord Dillou . 
Lurd Ashtown . 
•Colonel Wynham 



Kialough.Bundoran. . 

Ciatlebnr 

Knockroghery, Athbne . 
Loughglynn .... 


NiL 

Nil. 

Nit 

Nil. 


Nil. 

Nil. 

269,000 

NiL 


643.000 
97,600 

197.000 
Nil. 


620,000 
169,000 
468,950 
No return. 


Kjldimo, Miltown Melhay 






- 





No return received. 
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APPENDIX H— DRAINAGE. 



No. 1. — ^Return of Districts in which Final Notices have been issued from the passing 
of the Act in August 184S ; showing the Expenditure and Employment 
thereon to the 31st December 1849. 

No. 2. — Extracts from the Annual Reports for 1S49 of the following District Engineers, 

1. Barry, Frederick, O.E. 

2. Battersby, Charles J., C.E. 

3. Coneys, Joseph, C.E. 

4. Devcrell, Frederick G., C.E. 

.5. FaiTell, Martin, C.E. 

6. Farrell, James B., C.E. 

7. Fraser, William, C.E. 

8. Gisborne, Lionel, C.E. 

9. Gray, Richard A., C.E. 

10. KeUy, John W., C.E. 

11. King, Martin, C.E. 

12. Klasen, Peter J., C.E. 

13. Latimer, Williams D., C.E. 

14. Manning, Robert, C.E. 

15. Mulvany, Thomas J., C.E. 

16. Ottley, Charles S., C.E. 

17. Roberts, Samuel M., C.E. 

18. Smith, Terence, C.E. 

19. Tarrant, George, C.E. 



U 
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IRELAND APPENDIX TO EIGHTEENTH REPORT 



Appendix H. 
Drainage. 



Appendix H, No. 2. 



EXTRACTS from the ANNUAL REPORTS for 1849, of the DISTRICT 
ENGINEERS. 



No. 2. 

Exiracts from ihe 

Annual Reports (or ___ 

1849, of the District 

Engine ers. Extract from the Annual Report of Mr. Frederick Barry, C.E., District Engineer, for 

Mr. F. Barnj. 

Drainage Corrmusion Office, Castlebar, 

Is? January 1850. 

Annual Report for the year 1849, for the distiicts of — 

1. Shule 

2. Moyour. 

3. Owennbrocka 

4. Kilmaine 

5. Lough Alick 

6. Mullyfany 

7. Canicloon 

8. Ciirraunboy 

9. Broadlotigh 

10. Shandrum 

11. Ciilmore 



12. Mullaun 

13. Castlebar Lakes 

14. Carrowmore Lake 

15. Tawnawaggaun 

16. Moyne and Crosspatiick 

17. Saleen Lough 

18. Lough Lannagh 

19. Mask and Robe. 

20. Lough Daila, and 

21. Balia, 



In the county of Mayo. 

I lierewith beg to enclose my Annual Report, detailing an account of the progress made and 
me works executed during the past season on the several districts under my charge, which are 
enumerated above: but previous to going into a detailed statement of each work, I purpose 



uuilug me past sea 

enumerated above ; but previous to eoing into a detailed statement of each work, I purpose 
mping a Slight sketch of our operations since the commencement in the year 1846, and 
bringing before the Board’s notice some few facts and conclusions drawn therefrom, which I 
trust will not prove unacceptable. 

of *8 drainage in the 

west ol Ireland having been undertaken. On memorial from parties interested in the lands 
numerous surveys and reports were hastily made, and before tile summer of 1846 closed, the 
necessary preliminaries were finished to enable the districts of Slinde, Moyour, Owenabrocka 
ILlIrfai™. " rotmneneed, and, late in November, those of Lough Alick and 

to December .3 1 St, 1846. there was eouivalent to 161,491 days’ 

employmeiit of one man, given at a cost of 8,7621. 17s. Id. ' 

I lie labour was distributed as follows; 



1846. 

July 

August . 
September 
October . 
November 
December 



1,835 

10,638 

39,683 

53.908 

30.677 

24,750 



161,491 



the^nl’/f '"f 'T xf f “ 0 “/dvanced the labourers were increased up to 

same number w«e 

employed, deducting wet and holidays, which is just contrary to what shnulft >ia j 

works of this description, where, from the peculiar circumstances attending them iu^hlviS 
continnally to contend with water, the most difBouIt opponent of engineering, everything should 
be carried on m the dryest seasons, and nol.in winter But I kno5 well Sat this “I, 

hare been avoided, from the state this country was in, and from the unring and unceasing 

demand made oil the Board from all quarters to give employment. • ° S g 

The panic “ for employment,” as I may say, (hat ensued on account of the loss of the noHt,. 
was everywhere extreme; and. to gire an instanee on the Kilmaine district, the workmen who 
hadat different spots con^egated in large masses, did in some cases, ihen thrSn to 
charge had his hack turned, lockspit an imaginary line where they saw some stake-rods and 
portion It amongst themselves, and began excavating without having had any depth or dhnen 

pit, Ol be convinced that they were working to no purpose. 

Shandn?rp^-/®^^ districts, namely, Camcloon, Curraunboy, Broadlough 

Shandium, Cu Imore, and Mullaiiii, wore commenced, so as to afford as much^reUef as ms^ 
sible, and, still later, afterwards the district of Castlebar Lakes. In the month of May ton 
more additional districts were opened, namely, Carrowmore Lake and Tawiiawoggaun^’ and 
n thoantiimn foUowtng (September), that of Moyne and Crosspatrick. Now alRhese d!l- 
tnets were earned on under the summary proceedings of the rirainage Act, which aUowed 
on F'iTr'’ It, therefore, was evident that the large Ixpendilure going on 

could not last for any length of time without collecting second assents Tor cSl measure ^his 
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&t that period was most difficult to do, from the numerous signatures required by the Act, 
together with the absence of some parties, and the unwillingness of others, from various causes^ 
to sign ; consequently, in the middle of the month of February, the works on the Kilmaine 
district were suspended until October following. The Moyour district was stopped for the 
same reason in March, and not recommenced at all that season. The Owenabrocka and 
Mullyfarry districts suffered similar misfortunes; the former being suspended irom May to 
September, and the latter never completed for want of the second assents ; thereby, in each 
case, losing the whole summer for carrying on our operations, besides having the works already 
executed vastly deteriorated from the effect of floods, which, I can confidently state, cost on 
the Moyour district more to put into proper form than if they had been finished to completion 
in the first instance, since it lay in that half-executed state for 12 months. 

However, noiwitlostanding tfie Board’s order of the 5th of June 1847, to restrict our opera- 
tions to the reaches already commenced, there were finished during this season the districts of 
Broadlou^h, Shandrum, Cuilmore, Camcloon, Curraunboy, and Mullaun, in time to have 
allowed almost the whole of the flooded lands, 580 acres, to be cropped for that year. 

The number of days’ employment given were 245,479, at a gross cost of 16,629/. 3s, ; 

anti were distributed as follows ; — 



184T 



January 


31,445 


February 


14,609 


March 


19,838 


April . 


22,864 


May . 


17,244 


June . 


. 24,916 


July . 


17,427 



August 


31,686 


September . 


. 23,804 


October 


. 23,527 


November . 


. 13,786 


December . 


4,333 


Total 


. 245,479 



Immediately after the commencement of 1848, the number of districts were increased by the 
Saleen Lo\igh works, near the town of Castlebar, making an artificial channel for the escape 
of the ponded'Up rain water of 2,850 acres, which heretofore caused great injury, and were then 
an insurmountable impediment to any agricultural improvement there. 

In February, the second assents for the Moyour district having been furnished, the works 
were recommenced the month following, and everything went on satisfactorily untilJune,when 
the order of the 10th of that month, confining the outlay on each district to a comparatively 
small amount, presented a serious impediment to the works being then carried on with that 
rapidity which is so necessary to their economical completion. This continued until November 
30th, when a positive order of the Board came to hand to suspend all works, and that on no 
account would any salary be paid after the lOth of December following. 

In about a month in the summer during the year the Sbrule district was stopped for second 
assents, but, on the other hand, the works did not wholly cease until the latter end of January, 
as the Board determined on finishing Shrule-road bridge, and not endangering the public by 
leaving it in the unfinished state in which it then existed. 

The gross amount of days’ employment given was eqvivalent to 165,331 days’ work of one 
man, at a cost of 9,391/. 7s. apportioned over the year as follows : — 



IBIS 



ISIS 



January 




3,038 


August 


18,329 


February 




5,040 


September . . 


30,733 


March . 




3,027 


October 


20,673 


April . 




5,836 


November . 


15,781 


May . 
June . 




9,935 

20,748 


December . 


3,624 


July . 




28,567 


Total 


165,331 



The whole staff was then broken up, and everything got into store ; the assistant 
engineers, check -clerks, and overseers- were scattered abroad; and the anxious inquiries for 
work from the labourers for many a month afterwards plainly told how deeply it affected 
them. In consequence of this suspension the works in some cases were greatly damaged, 
more especially those half finished, and those which the tidal waters affected, such as the 
barrier at Rossow and the embankments at Derrygarriff on the Moyour. 

This state of things lasted until June 1849, when orders were again issued to recommence 
the works. Then came the difficulty of collecting the staff again, and the still greater difficulty 
in being obliged in some cases to put strangers over the labourers, with whom previously neither 
they nor I had been acquainted. In the ensuing , months great exertions were made, and, in 
addition to the old works, four new districts were commenced, namely, the Lough Mask and 
River Robe, Lough Lannagh, Balia, and Lough Dalla. 

For the three months ending the 30th September, there were employed on an average 2,000 
men daily, and since then, when the weather is fine, near 1,600 men daily. All this, as may 
be supposed, has caused a great deal of anxiety and watchfulness from all parties ; and when it 
is considered that for these'new districts the detailed working plans and sections had at the 
same time to be made and revised, and the various designs to suit bridges, &c., to be con- 
sidered and planned, as also the difficulty of collecting plant and tools for such a large body of 
men, I do not think the. Board will consider that the time of myself or staff has been 
misapplied. 

The number of days’ labour ^ven this year (1849) wais 283,387, at acost of 14,156/. 11s. 4\d. 
It was distributed in the following numbers monthly : — 
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No. 2. 



£xtracts &om the 
Annual Reports for 
1849 of the District 
Engineers. 



January 


a 


1,192 


1819 

October 


41,504 


Febniary 




1,371 


November . 


38,387 


June . 




16.162 


December . 


25,027 


J uly . 




46,418 




— 


August . 

September . 




59,013 

54,313 


Total 


283,387 



"Hie. F. Barry, C.E. I have now passed in slight review the operations for the last three years, and what does it 
’ show? but that, either caused by tlie injunctions of the Act of Parfiament, or from other 
reasons, our works were commenced in the years 1846 and 1847 late in the season; in fact, 
employed in making tap-drains and stanks, which should have been executed in tlie winter or 
spring previous, to have enabled us at that time to have worked in the beds of the main 
channels; that during the summer of 1847 the chief works were suspended for want of second 
assents, and the operations on the remainder confined, and that in the summer of 1848 all 
were almost suspended for want of funds ; that during the winter of 1846 and 1847 the works 
were carried on vigorously to afford employment, and that for 1848 and to summer 1849 
wholly suspended for want of funds. 

Now this, must be allowed, is a great misfortune to happen to any works, and more espe- 
cially to those in my charge. In such a case it is scarcely possible to keep witliin an estimate; 
in feet, no one can estimate for winter work, as it is doing over and over again the same piece 
of excavation. The proprietors of the lands see not the difficulties to be encountered, and, 
keeping in view only the original estimate, are apt to lay the reason of the increase to other 
causes, namely, the inefficiency of the officers employed or the system adopted. 

I have had a good deal of experience in heavy works of most kind, both at home and 
abroad, and can safely say that I never saw such economy practised iu all departments as on 
the drainage. 

I have no doubt the drainage works, having water to contend with, are' nevertheless full 50 
per cent, cheaper than railways or any other works usually undertaken by companies or public 
bodies. 

It has been rather freely expressed by some parties that the drmnage operations do not afford 
that relief to the labouring population which liWl been anticipated, and that what relief is given 
is very expensive. 

This, from my own intimate knowledge of the county of Mayo, I altogether deny. 

From the 1st of July last to the 1st of October there were employed under my directions, 
on an average, daily, including wet and dry days, 2,000 men, which represents 10,000 persons 
relieved, assuming five to be the multiple for a family. Now, taking that each of these persons 
would have cost the Unions 6d. per week, the total cost for the above three months would be 
3,328/., or at the rate of 13,312/. per annum. 

The sum is thus allocated, from our returns, to the undermentioned Unions as follows : — 







£. 


s. 


c/. 


Tuam Union . 




259 


0 


0 


Ballinrobe 




. 1,394 


0 


0 


Castlebar 




906 


10 


0 


Westport 




542 


10 


0 


Ballina . . 




. 226 


0 


0 



Total for three months, £3,328 0 0 

In addition to my districts, the works at Cong and Dunmore were also carried on under the 
Board, which relieved likewise to a great degree the Unions of Ballinrobe and Tuam. 

In answer to these statements it will be quoted, that the class of persons employed are not 
those who are recipients of relief. In some cases I know that such is the fact, but this I can 
say, that had it not been for the drainage the majority must have been on the out-door relief- 
for the tenant-farmer was often starving when a poorer class was obtaining rations, struggling 
as he best could to get through the three summer months until the harvest came in, aiid not 
to lose his field and crop. Again, the countenance of all parties last June clearly showed how 
they had suffered during the suspension of the work in the spring and summer of 1849, and 
what must become of these parties had it not been for the drainage ? 

The great good that our works have effected is, not the having kept a certain class out of 
the poor-house, hut having enabled them to regain that position in the social state which 
they were on the point of losing, and becoming hereafter perhaps permanent inmates of the 
workhouse. 

The labourer has been also saved from the same fate; because rendered able-bodied and 
more capable of earning his bread elsewhere from the better system of work which he had seen 
and learnt. And how has this been done? Why, without cost to the public, for the benefit 
conferred by tliese people in reclaiming the flooded lands far exceeds the expenditure incurred. 

When the country hereafter recovers itself, I am certain that these facts will then be felt and 
appreciated. 

Again, the cost incurred for kbour for the above three months has been 6,125/. 7s. 5c/. ; if 
me parties employed had been in the workhouse the cost of same, by former showing, would 
nave been 3,328/. ; the difference, therefore, 2,797/. 7s. 5d., added to the cost of plant and 
powder, &c., 1,157/, 14s. 4d., engineering and other expenses, 530/. Is, 6rf., will show the net 
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expense of the drainage over and above what it would have cost for relief without any profitable 
return, namely, 4,4815/. 3s. Zd„ instead of the real outlay, 7,813/. 3s. 3^. 

• « « * • 

The result of this expenditure is that the vast majority of the persons above alluded to have 
been for ever kept from being a burden on the rate-payers, by being able to get through the ^nnu^R^rls for 
summer, the produce of ’48 not being sufficient for the 12 months’ consumption ; whilst 7,939 jg^g of tte district 
acres of prime land have been reclaimed since 1846, which now will give increased employment Engineers, 
to the parties who are to cultivate them. — — 

It may be asked what amount of direct benefit, in proportion to tlie expenditure, has been C.E. 

conferred on the proprietors who have embarked in the drainage. In the west, I am sorry to 
say that there have been very few results, and even those not satisfactory enough to determine 
the absolute or entire benefit conferred j in no one instance have all the flooded lands been tilled 
in a finished district. 

The famine of 1846 and 1817 was the principal cause of the disturbance of the social 
system which in some parts of this country, from various causes, such as evictions, emigration, 

&c., almost depopulated whole regions ; bow could it, therefore, be expected to get the flooded 
lands of those districts in the north part of the county cropped, when large tracts of good 
upland, for miles in breadth and length adjacent, were lying waste for want of tenants or 
farmers. 

Lookino- to the barony of Burrishoole, between Westport and Newport, where last year were 
to be seen'the most luxuriant crops, and where the uplands were generally waste, and lowlands 
alone tilled, even there only about one-half of the lowlands have been sown ; the other half lying 
waste as pasture is of little value. 

However, four of the districts in the above barony, namely, Broadlough, Shandrum, Cur- 
raunboy, and Owenabrolkagh, have been surveyed, and the actual portions? under tillage cal- 
culated, the result of which is annexed in a tabular form. 



Broadlough. 











£. 


s. 


d. 


£. 


s. 


d. 


54 


0 


0 


Oats at 


3 




0 


iro 


2 


0 


2 


2' 


0 


Wheat 


6 




0 


15 


15 


0 


20 


0 


0 


Turnips 


8 


0 


0 


160 


0 


0 


9 




0 


Potatoes 


10 












1 


0 


0 


Flax 


8 


0 


0 


8 


0 


0 


114 


0 


0 


Grass 


1 




0 


128 


6 


0 


200 
























for 1849. . . .J 








514 












Total expenditure* 


_ 






1,011 


0 


8 
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Shaudrum. 



A. a. 

35 2 
9 2 
4 2 
4 0 
83 0 



0 Oats at 

0 Turnips 

0 Potatoes . . . . „ 

0 Flax 

0 Grass 



Total value of 
for 1949 



producej 



Total expenditure* 



£. s. d. 


£. s. d. 


3 3 0 


80 6 6 


8 0 0 


76 0 0 


10 0 0 


45 0 0 


8 0 0 


32 0 0 


0 15 0 


62 5 0 




295 11 6 


. . • ( 575 1 Hi| 



CURRAXJNBOT. 



A. R. 
12 0 
8 0 
4 2 
I 2 
15 0 



F. 

0 Oats at 

0 Turnips 

0 Potatoes , . . . „ 

0 Flax 

0 Grass (good pasture) - „ 



Total value of 
for 1849 



produce| 



Total expenditure* 



£. s- d. 


£. s. d. 


3 3 0 


37 16 0 


8 0 0 


64 0 0 


10 0 0 


45 0 0 


8 0 .0 


12 0 0 


15 0 


IB 15 0 




m 11 0 




203 15 n 



X 2 
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OWENABROCKAGB. 



A. 


R. 


p. 




£. 


3. 


d. 


£. 


s. 


d. 


66 


0 


0 


Oats at 


3 


3 


0 


207 


18 




28 


0 


0 


Turnips 


S 


0 




224 


0 


0 


4 


0 


0 


Potatoes ... . „ 


10 






40 


0 


0 


286 


0 


0 


[Grass (some under sea-1 
1 water for this season) . j 


0 


12 


6 


178 


15 


0 
















650 








_ 





for 1849 . . .f 













• Thfse, as all other accounts, ate taken from the books kept in the district office, and includu the moneys spent on 
county rrorks, but nut interest, and some few prelimioaties, of which there is no rccorrl except in Dublin. ' ^ 

The price of the produce I have taken as the price of the standing crop, which any one 
must say is most moderate, and which previous to 1846 would not have been thought to be 
near the value of it. ® 

Turnips are assumed as only 8/. per acre, whereas, if proper care was exercised, even at. the 
pre.?ent lotv prices of Id. per stone, would, at 25 tons to the aa-e (a common average) be 
16/. I3.C. Ad. Potatoes are equally at the low figure of 10/. per acre, more especially as in 
such lands they did not fail. ^ 

Also, it most not be forgotten that in the tilling of these lands the farming of them is much 
less expensive than on uplands, as such a depth of soil has not to be tuiued up, or that expen- 
sive process of manuring to be adopted ; in fact, for some years they will unceasingly produce 
cereal crops; for I have seen one field alone grow three crops of oats in succession, and the 
land nothing seemingly the worse. 

From the annexed tabular statement it will bo seen the results are, tbel on the districts of 
Broadloiigh and Shandrum, two years’ produce would pay the cost of the works - and that on 
CuiTaunboy distnct the result is even more favourable, as a little more than one year’s produce • 
IS there sufficient. • It is also to be remembered that these districts have reaped these benefits 
for the last three seasons, and, from being incomplete as to county presentments &c likely to 
d .0 so the next, without having to pay even one instalment; and that if all the I’ands’liad been 
tilled, double the profit would have arisen. 

Last is the Owenabrockagh district, which has been only wholly finished this season The 
Talueofthc standragcropwas 6.501. 3s., there being only 98 acres under tiUage and 286 in 
pasture. The cost of the works have been 2 665f. 3s. 7id.; which shows, oven that when a 
Ijtlle more than Me-fourtli of the lands are tilled, four and a-quarter years’ produce would pav 
the expenditure incurred. These are facta. Various inilnential pimies law the lands Fait 
summer and snch luxuriant vales they acknowledge scarcely ever having before visited. 

On ail the districts under my charge there have been relieved since the year 1846 7 939 
“f "■ ; .’-.f™-* (”»t 48,9391. I9,t. 3d., which may not seem’ Lil 

rate ; but this is accounted for, as m the large districts which have this ,ear%een opened md 
where the greatest expenditure has been incurred, the keys nr shoals at their lower eiiS lia™ 
only been partially out through which has not allowed of the extensive tracts lying abo™ 
being as yet freed but which will be the case in.tlie early.part of this year. Anixfd “rF 
tabular form, are the districts, and the number of acres rrfiFved on each of them — ’ 



1. Shrule . 

2. Moyour 

3. Owenabrockagh 

4. Kilmaine . 

5. Lough Alick 

6. Miillafarry . 

7. CaiQcloon . 

8. Curraunboy 

9. Broadlough 

10. Shandrum . 

11. Cuilraore . 

12. Mullaun . . 

IS. Castlebar Lakes 

14. Carrowmore Lake 

15. Tawnawoggaun 

16. Moyne and Cross- 

pairick. 

17. Saleen Lough • . 

18. Lough Launagh 

19. Mask and Robe 

20. Lough Dalla 

21. Balia , . . 



Area of Land relieved. 








aad iDjured Lands. 




Acres. 


flrrii 




1,819 






790 


1,049 






384 




900 


1,107 




922 


922 




322 


322 




73 






53 






199 


199 






132 




58 






75 


75 




185 






199 


199 




294 


294 




93 


93 




378 


911 




71 


1,933 




552 


14,887 




180 


917 




260 


4,155 




7,939 


32,689 
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^ Before I conclude, I would wish to draw attention to the apparent excess of the observed 
discharges over those which the theory iaid down for our guidance would have led us to 
expect. 

In the case of the Robe, an extensive and elongated district, the quantity discharged in 
24 hours amounted to 0‘45 of an inch of rain off the entire catchment, continuing for several 
successive days. 

In the Balia district to 0'56, and in the Lough Lanuagh to 0'70, notwithstanding the 
existence of a great reservoir in the lakes above in addition to the extent of catchment : those 
discharges also continued for several days. 

In the Owenmore river, the outlet of the Dalla drainage, the discharge amounted to 1 ‘35 of 
an inch off the catchment basin; but, from its precipitous nature, was of a much shorter dura- 
tion than on the other districts. 

Prom the above facts, I would be inclined to conclude that the real exceeds the theoretical 
maximum discharge very considerably in these western districts, particularly as the points at 
which the above observations wei'e made were at the lower extremities of the distiicts, and 
remote from the immediate recipients of the rain, which would lead us to suppose that the 
period for discharging the prescribed half-inch would have extended over much more than 
24 hours, which our observed discharges seem to contradict. 

I regret that the want of the necessary guages prevented the ascertaining of the actual pi-o- 
portion borne by the quantify of water discharged to the fall of rain; but I have arrangements 
in progress to ensure its accurate observations during the ensuing year, and shall present the 
results in my next Report. 

The county bridges for the districts of Broadloiigh, Muliaun, Cuilmore, Camcloon, Tawna- 
woggann, and Curraunboy were brought before the grand jury at the last spring assizes, but 
the presentments were not made, as the secretary of the grand jury stated he did not receive 
a copy of the original declaration, which had been transmitted to him through the post, though 
all the other formalities, such as posting, publishing, &c.,were proved. Last summer assizes 
they again were brought before the grand jury, but the judge decided not to have them placed 
on the levy, simply because, unfortunately, a copy of each declaration had not been posted on 
the church door, although the grand jury had never appointed any distinct places for posting 
notices in the county Mayo. 

A few words with regard to the bulk of the population employed by us. From the state 
that they have been for ages accustomed to live in, it was even in the best of times found in the 
west almost impossible to get the amount of work done in proportion to the pay (though that 
was miserably small) which was then held out. How much that evil has been aggravated 
from phj'sical causes since the famine commenced I leave the Board to imagine. Last June 
they were found in a debilitated state ; and though ample prices were given, stiD rarely, even 
though everything was favourable, such as long days and fine weather, were they found to earn 
good wages. Poverty and roguery combine to do this, the latter especially, as it has been often 
attempted to force us to give day s instead of task-work. However, perseverance has, in seme 
measure, overcome this difficulty. It is well known we only will allow task-work ; and as 
confidence is given that when the woi'k is done it will be paid for in money wage.s, a great 
improvement has been effected in the labourer, and he is generally earning now better wages, 
though the days are short, than he did last season. 

In now bringing this Report to a conclusion, I should wish to draw the attention of the Board 
to the diligence and assiduity of the several officers in charge of their respective departments, 
employed under my direction, and to state that it is owing to the attention shown in their various 
duties that I consider the operations of the year 1849 has been so satisfactorily brought to a 
close. 

* m m * * 

• * * ♦ * 



Moyour District. 

On the reopening of the works, which occurred on the 4th of June, they were found in a state 
that plainly showed the great injury and loss sustained by their suspension during the pre- 
ceding months. 

At Carraholly Barrier, the high floods and tides of the previous winter removed a large 
portion of the clay filling, and damaged the front and rear walls, a part of which must be 
taken down. 

At Drumgarriff, the embankments, which were commenced the previous season, and not 
completed before the sudden and unexpected order for suspension came from the Board, 
suffered very materially. In some places, where the requisite height had not been reached, 
the tidal waters, in connexion with the land floods, effected heavy breaches, and the flow of 
the water, then dividing and getting at the back of the embankments, carried away in the total 
520 lineal yards, filling up the new channel with the spoil. 

This embankment was a heavy piece of work, containing on an average 60 cubic yards per 
perch. 

The district above, at Buckfield and Kilmeena, also suffered. The material here is bog, 
lying on sand, requiring, until completed, the most watchful attendance ; in the absence of 
which, whole tracts of the bog were undermined, and came down not in the state of sediment 
but in large irregular masses, some containing 15 cubic yards j consequently the width of the 
river at those places was much increased, in one instance from 36 to 100 feet. The bottom 
was filled up with the sand, and the whole in a much worse slate than it had been the previous 
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year, although a large sum was expended on it in 1818. The woi'ks of masonry did not 
suffer. 

The primary object last Jtine was fo get the embankment breaches made up, and the whole 
of the heavy work was perfected in the early part of October ; their cubic content is 30,274 
yards. The excavation for the bottoming of the river naturally took place, and was dnisiied 
at the same time. 



Mr. C. J. Batimh/, Extracts from the Ankdal Report of Mr. Charles J. Battersby, C. E., District Engineer 

for the Year 1849. 

River Inny District — Counties of Meath, Westmeath, Longford, and Cavan. 

The works during the past year have been confined to the following divisions: — 

Dirision No. 3, Ciyuan. 

„ No. 4, Ahbeyshrule. 

„ No. 7, Ballycorkey. 

„ No. I9,Taghshinny. 

Clynan Division. — Since the suspension of the works in December 1848 nothing was done, 
owing to the want of funds on the Jnny district, up to the of June 1849, on which date 
the works were resumed on the Ciynan division, by making the unwatcring tap from the tail 
of the Clynan shoal up stream (^ee accompanying Tracing No. 1). On the comnlctioti of this 
tap, the excavation of the fii-st reach of river was commenced on the 23rd of June, and was 
finished on the 6th of July ; another length of tap was then made, partly through the low land 
and partly by forming a splitting dam iu the old river channel, which at this point was very 
wide ; and on the completion of this tap, tlie excavation of the second roach of river was then 
commenced, and the works were thus carried on without any interruption up to the *25th of 
October, when an unusually heavy fall of rain for about three days and nights, without inter- 
nussion, raised the water so high in the river as to vender it necessary to lower the dams. 

As soon as the second reach of river was unwatered in July, employment could have been 
forded to from 400 fo 500 men per day, whereas only about 300 men could be obtained j and 
in the month of August only about 150 Could be procured, although there was work for 
upwards of 500 per day; from which circumstances, although the work has in other respects 
progressed satisfactorily, it has not by any means advanced with that expedition so much 
required to make up for the loss of time occasioned by commencing the works so late in the 
season : ip addition to which, the works are not now in such a good state as they might have 
been had a sufficient number of workmen been obtained to carry them on during the fine 
weather. 

In the beginning of the month of August the excavation proceeded very well, but towards 
the latter end of the month the men gradually left the works to cut the han'est, so that 
towards the end there only remained about half the number of these employed iu the hegiu- 
ning of the month : this reduction of the men progressed until about the 17th of September, 
when they riumbered about 63, or about one-fifth of the previous number employed ; and it is 
to be borne in mind that the men did not leave the work from any dissatisfaction as regarded 
the wages they earned when employed in the river works ; butbemginmany instances occupiers 
of houses under the farmers who had com to cut, they were of course obliged to attend to their 
mterests. In the month of October the men continued to return to the works, but at no period 
did the number amount to within about 100 of these employed previous to the harvest, which 
was owing very much to a number of farmers wlio had small holdings having been eno-aged on 
the works previous to the harvest setting in, who, when the harvest was saved, were obliged tn 
attend to their farms. s “ ^ 

• • • • * 

Omng to the wetness of the season, and particularly to the heavy rain on 7th December it 
was found impossible to recommence the excavation "in the river before the 26th December 
when the men were again set to work in the river channel at and below Lawler’s Island : and 
sliould the weather continue favourable, there will be little difficulty in continuing the works 
on this division. ® 

The men have worked very well and steadily, but there is still a great difference in the rate 
ot wages earned by the gangs, which has arisen, not in a difference in the price per cubic yard 
for the material excavated, but from the inability of some of the men to work, owing to their 
not having been able to procure sufficient food in the early part of the season. The difference 
in tile rate of wages earned mayalso in some measure be attributed to some oftheganiys being 
partly composed of boys, who are, however, in some cases better able to work than the'raen 
* • • * * 

Abbeyshnik Division. — I'he works on this division were not resumed before 25th last June, 
at which dme they were commenced by deepening the unwatering tap, and making up the 
T 1 lowered at the time of the suspension of the works on ‘20th November 1848. 

On ilkh July the rock-cutfing below the bridge was commenced, in the line of the new cut, and 
yninediafcly alongside and above the mill, and was continued up to 24th October, when the 
floods made a breach in the splitting dam near the mill, and immediately filled the reach in 
opCTation, there being at the time only about two weeks’ work required to complete this part 
of the river to the proposed depth. ^ 

With e view to getting in the foundations of the proposed bridge, the excavation in the line 
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of it was also carried oa in the early part of July, aucl was finished in the September following, 
and the men were then removed to the lower part of the shoal. 



Appendix H. 
Drainage, 



The works in the river here have been entirely suspended since the October flood, as the ^je 

waterway in the tap was quite insufficient to discharge the winter floods. Annual Reports for 

For the purpose of being able to excavate the upper part of the Abbeyshrule shoal, and also ib 49 of the District 
the aqueduct shoal, maintaining at the same time the liead to the Abbeyshrule mQl, it was Engineers, 
decided to make a tap from the mill to the head of the aqueduct shoal, as being less expensive TBattenhu 

than erecting a steam-engine to work the mill, and also more satisfactory both as regards tiie ■ ■ ’ 

working of the mill and the disposal of the necessary outlay, which has been now expended on 
labour in the locality. » « ♦ • 

The season up to the end of October was very favourable for carrying on the works; but the 
want of a sufficient number of men has greatly retarded the works on this division also; and 
in consequence of the vrorks not having been resumed before the latter end of J une, half the 
amount of work has not been done during the past year that might have been done had they 
been resumed in the latter end of spring, as the best part of the season was lost, and the works 
were only got into proper train when the men left for the harvest ; and were such a system 
to be continued, it would not be possible to execute the works witHn a reasonable time or 

estimate. « , i v 

Very little land has been relieved from floods by the works of the last year, because that at 
Clynan the cut. was principally made through the old channel with the land rising quicklyfrom 
the^edge of the river, and having but a trifling stripe of injured land along jt, while at Abb^- 
sbrule the benefits to be conferred by what has been done cannot be felt previous to the lowenng 
of the Clynan mill. , ^ 

Stonecutters were employed from 10th September to the 20th October m preparing the 
foundations and hammered face-work of the pier and abutments of bridge ; but owing to the 
rise of the water in the river in October, and the lateness of the season, it was found necessary 
to suspend this part of the work at the latter end of October, when the greater part of the stone 
was prepared : this stone has been almost entirely procured from the bed ot the river. 

V r • » • * 

Ballycorkey Diuwion.— The Board having decided on discontinuing the works on this 
division, and confining them to the lower reaches of the river, nothing has been done towards 
the removal of this shoal during the past year but the filling in of the large tap, which was 

incomplete at the close of the year 1848. 

^ * 

Taghshimy This division comprises the necessary improvements proposed to be 

done to the Taghshinny river, which is a small tributary of the Inny, r>singiin the barony of 
Moydow and county of Longford, and containing a catchment of about3,-00 statute acres; falls 
into the Inny about half a mile above Guy’s Weir. , le 

After the dams had been lowered at Clynan on 7th December, the men were employed from 
the 12th in opening this river (see accompanying Tracing No. 41 from the Inny to the aqueduct 
of the Royal Canal, a distance of about three-quarters of a mile; and although it requires to 
be improved above the aqueduct, yet it cannot at present be opened any further previous to the 
ohtainiug second assents for the districts. ^ ^ 

The worliB proceeded satisfactorily up to the end of the month, when the entire w_tB com- 
pleted with thi exception of a small part of the old river course, which was still to be fflled in; 

[nd although this nver is of minor importance as regards the extent hut not as regards the 
result of the improvement effected on it. Jet even this improvement could not We heen made 
without the previous removal ot the shoal at Guy's Weir m the luny ; and the beuefits con- 
ferred by the works already carried out below Clynan afford an opportunity of judging of the 
amomit of beneat that will be derived by the Bnal completion of the entire project. 

• • * • 



Louglicrew District — County of Meath. 

The works in this district, which were in a forward state at the time of their suspension on 
14th October 1848, were resumed on 12th November last, and have smee progressed expe- 
ditiously, and, with the exception of the masonry and the opening of some side-drains, are now 
nearly finished. ^ • 



Bath or Clooneen District — CovsiBes of Westmeath and Longford. 

The second assents have not been perfected for this district, consequently nothing has yet 
been done towards its completion. 

Dimgolman District — Cmnties of Westmeath and Longford. 

Some of the proprietors have assented to the completion of this district, but as the majority 
have not yet assented they have been lately applied to, but no further assents have been 
obtained since the month of last July, at which time there were assents required for upwards of 
220 statute acres. 
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Extracts from the Annual REroRT of Mr. Joseph Coneys, C.E., District Entrineer 
for the Year 1849. ° 



Comogue District — County of LimericJi. 

1 ^^2 report that the works of the Comogue District were stopped by the Board’s order 
n the 9th of December 1848, and were not resumed until the 4th of June 1849. From that 
^ jnod to the present the works have been in progress; and the total exjDenditure for the year, 
ending ihe 31st ultimo, including superintendence, repair of plant and other coiitinffencie«i' 

ts tn tbp Bum nF 7(407 «// TLz. ...ri i .1 - ’ 



No. 2. 

Extracts from the 
Annual Hearts for < 

Engineers* period to the present the works have been in progress; and the total exjDenditure for the year) 

ending ihe 31st ultimo, including superintendence, repair of plant and other coiitinsencies 

Mr. 7. Coneys, C-E. amounts to the sum of 7991. 3s. 8d. The quantity of clay and gravel removed for thf above 
sum was 58,968 cubic yards. 

The quantity of land now relieved from floods is 748 acres ; the greater portion of which 
before this year, was totally under water dui-iug the winter months, and frequently covered 
lover by the autumn floods, destroying the hav crop to a considerable amount ; but now even 
in the iiieoraplefe state of the work. I am enabled to report to yon that the land above alluded 
0 was perfectly dry during the very extraordinary flood of the 7th of December last fthe 
greatest that the oldest person in this locality recollects having seen.) which leaves no doubt 
that the work will fully answer the purpose originally intended. 

. The endre of the main channel, with the exception of a few yards at its junction with the 
river a liKle below the second cascade (and wliere the work is to terminate), is excavated to die 
full depth ; but m consequence of the nature of the ground, I was obliged to leave about three- 
Jourths of a mile m length, without giving the channel its proper transverse section, until it had 
ceased subsiding,_ which I think it now has done; and as soon as the floods lower I shall com- 
plete the entire in a very short tune. lu conclusion, 1 beg to say that tho work has relieved 
the Union almost to the amount expended, for there was not a labourer employed on it that 
would not have been m the poor-house if the work had not been doing. ^ 

Shanagolden District — Counig of Limerick. 

dom"ii I teg leave to say that there has been no work 

second assenSs l'“e not as yet given their 



Mr. F . G , Heverdl . 
C.E. 



Extracts from the Annual Report of Mr. Frederick G. Deverrll C.E. 
for the Year 1849. 

Drumdiff District-County of Sligo. 

the^3rY°The works °P™'<> »”.*>■• ,'2th oF July, the engineer being apneinled en 
hard CTaveTtnd ht Id by eneavating the shoal at Drumcliff, which wl Imposed of 

also iifwoL^h ^ ,u ’ "'f' eeler'led by the heavy floods in August and 

the^^erTgTrrtoTX^^eTrS^^^ “““'“““ent of the works was 80 ; 

hou. joesrs™ iliSe?h7?iTs'r™ * •“ *= 

labour; also a number of smaj cottiers who ai nir? to depend on except their 

with great reluctance they could be brm,cr!,f as badly off as the labourers. It was 

Commissioners, and though the prices wefe rltherfuIUt 

yet they did not earn more than ^ . 1 ^ for the kind of work to be done, 

they made a strike for higher wages ’ It aonearM^t^ ^ ‘discontented that 

employed by the day and so detlrrninefl ^'oason was in hopes of being 

inclination to return to work. The nrincinnlB • ^ before they showed any 

since then have worked welV and are nntJT ' a d’f'og dismissed, the rest of the men 
can earn high wagTs I ni; own exertions that they 

charge. ^ ^ "ow Imd them to be the best workmen in any of the districts in my 

ofl° 7 ““»e^”’-=ure has been tethepeeple 

support, and fixed the averaue to be four so thaTth^ P«“n» depending on each labourer for 
or -180 weekly, 320 persons dailv or ] den!! 1 M 7 Clumber of men employed daily being 80, 
many of whom otherwise would have had to anJv'm'th“rT' '‘* “ ‘b>s "erk, 

number of persons that will afterwards be blmon—not taking into account the 

relieved from floods. “ftMwa'ds be employed in carrying out the eultivalioQ of lands so 



C.E.. District Engineer, for 

Killimere, Cappagh, DunkelIin,lSrs7d ‘La,all“‘''‘‘’ Turloeghmore. 

parts of the dfstnct3*mentToned"ah month of Juue'iast, the works upon the greater 

Those of the disSrrs ilri ^ want of fnads. 

district hrst mentioned (Oranhill) had been completed in the previous year, 
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1848. The presentment of the charge on the county of Galway for the cost of building the 
Ballynamanagh Bridge, had been fiatod at the autumn assizes of that year ; and the meetinn- 
for making the first award was held at Claren Bridge on the Hth of February last. '' 

Some of the proprietary opposed the making of the award on the ground of the insufficiency 
of the works, but the Commissioners adjourned the meeting to the parts of the works which 
were slated to be incomplete, and satisfied themselves that the objections were untenable, with 
the exception of a portion of the lands of Gurrane, belonging to the late Lord Wallscourt, 
who stated through his agent and representative at the meeting, Mr. Skilling, that when the 
works were in progress he had requested that the drainage of Gurrane should not be sunk 
deeply, as the lands, would be maintained in pasture, anil being liigh the stock upon them 
would be frequently injured from want of water. Crops of parsnips, carrols, rape, and oats, 
had been grown upon the principal part of Lord ‘Walhcourt’s land, over which his Lordship 
stated that he had more than once passed in a boat before the channel was opened by the 
Drainage Works. 

The Oranhill drainage was commenced in April 1845, and Lord Wallscourt cut deep 
drains through part of the lands just referred to, in the latter part of the year 1845, and took 
crops of rape and oats off tliem in 1S46. A great part of tlie lands mentioned in the schedule 
as relieved, might have been treated in a similar manner. 

« _ « * « c 

The destitution in this part of the countiy was very great in the three past years, from (lie 
failure of the potatoe crops, and the diminished pnee of sea-weed, which was sold in the neigh- 
bourhood of this district in large quantities ; and which, from the small demand for it as 
manure,, fell from 35s. a boat load to 5f., occasionally reacluug 13s. a boat, as a very high 
price. The sea-coast had been visited during the bathing season by respectable persons ; but 
three-fourths of the cottages that in other years had been fitted up for this purpose are now in 
decay; the consequence is, that the land has not been cultivated except to the small extent 
that the late Lord Wallscourt has been stated lo have made improvements upon it. The 
drainage works are not attended to, and a considerably outlay will be required upon them if 
some steps are not taken to provide for their maintenance. 

Borrisohane District — County of Tipperary. 

The works upon this district, commenced iu 1845, were considerably advanced in August 
1846, when the heavy flood of that year and month occurred, which made it necessary to scour 
through the river course from entf to end, and to restore the banks in many places where the 
course of the old channel had been preserved, or where the old river had been shut out. In 
that year Mr. Stoney, of Kylepark, who originated the measure, and influenced the other pro- 
prietors to send in the memorial to the Commissioners,- and subsequently to give their assents, 
commenced the improvement of land that had been in such a state from constant floodings, as 
to have prevented his father (who had made many other improvements on this property) from 
continuing its reclamation, although the surface had been burned, and the heaps of burned 
clay remained on the land, as the spreading of them in such wet ground could not be attended 
with benefit. However, the cutting through the harrier below bis property effected for the 
son (he purpose that the father had desired, and the reclamation was spiritedly carried on 
under the provisions of the Drainage Act. Mr. Stoney’s neighbours followed his valuable 
example ; and it is gratifying to perceive, that the land of the district is now growing corn and 
green crops where their condition previous to the execution of the drainage works afforded 
only a precaudous crop of coarse hay. 

The declaration of the Commissioners, stating the charge upon the county for the building 
of bridges, was traversed on the point of expense ; the grand jui^ of the north riding of the 
county alleging that sufficient value had not been given for the sum stated in the declaration, 
though the sum of 10^. a running foot for such work as has been executed has not been 
exceeded. 

« • , • * • 

The hearing of the traverse was postponed at the spring assizes of last year, the sifting judge 

having refused to hear testimony of the correctness of the accounts without the production of 
the original pay sheets, and the testimony of those who bad been engaged in immediately 
superintending and paying the workmen. At the autumn assizes of last year the trying of the 
traverse was again postponed from the press of other business occupying the time of the judge 
who had referred the question raised upon the first traverse to the twelve judges. 

• w « * • 

I consulted with Mr. Fraser, the present district engineer, respecting the further deepening 

of the channel which has been applied for by the proprietary, and which was principally 
required as a consequence of the works that hail been executed, the surface of the land haring 
been reduced in level by cutting through the outlet at Baliinderry. 

The area above Baliinderry appears to have been formerly a Turlough, with occasionally 
8 feet of water drained by swallow holes, which the accumulation of deposit and growth of peat 
must in a great measure have choked, and eventually made the bed of the Turlough higher 
than the limestone barrier at Ballyhooney, the lowest part of which became the outlet of the 
surface-water. The new channel cut through this- barrier has partially tapped the basin, and 
in the excavation through the Turlough, “ flaggers ” were found 7 feet below the surface 
with no appearance of decomposition, apparently arising from the preservative qualities of the 
rapidly growing flow bog. • 

The depth of the excavation through the Killea was, wheti made, 9 feet, hut from the sub- 
sidence referred to has since been diminished to 7 feet. 

Y 
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The works were commenced in April 1845, at which time the men assisting me to lay out 
the line could with difficulty wade through tlie boggy swamp which I walked over in 1846. 
This ground was cropped in 1847, and nearly the entire tract has been since under rape, 
turnips, and oafs. 

The original estimate for the works then designed was 3,4867. ; but the sum has been 
exceeded in consequence of the adoption of more direct and deeper cliannels and better bridges 
than had been originally proposed, as well as by .the maintenance of the works since 1846, 
caused by the delay in presenting for the county bridges. 

Tturloughnore District — Couiitij of Galway. 

The district of Turlouglimore has been under the charge of Mr. Roberts, as district engineer, 
since last June, the work having been suspended from July of the previous year. 

I went over the worlts, making arrangements for their completion with Mr. Roberts, on the 
2nd of July last, and I handed over the books and accounts to him on tlic 5th of the same 
month, in accordance with the Board’s circular of the 21st of June 1849. 

« » « « « 

The works of the district were commenced in June 1846, and crops of oats and potatoes wore 
last year taken off land in tlie great Turlough, which had previou,sly been covered with 
20 feet deep of water for nine months in the year. 

In June 1848, there were nearly 2,000 men employed upon these works, and although 
there was considerable destitution in the neighbourhood, yet the number mentioned were 
generally very fine looking men. The progress of the works was then checked, sind they were 
suspended in the August following. 
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Cappayh District — ■ County of Galway. 

The works were suspended for want of second assents. On the Cappagli division (he channel 
has been opened from the Shannon to the Cappagh Bridge, and the flooding of the lands 
between these two points has ceased ; but greater discharging power, by means of greater 
depth, must he secured before the proper drainage can be effected. The Cappagh Bridge 
30 feet in span, is completed. ’ 

Oil the Dunery division, flooding has been effectually prevented, and the entire tract from 
Dunery Mill to Dalyston and Leitrim, that had, previously to the execution of the drainage- 
works, been at all times, except in very dry seasons, very wet and swampy, is in so secure a 
state that no apprehension was fell, last year by the occupiers of the land for the hay crops, 
which were all saved, and of a quality much superior to what (hey had been, in consequence of 
the increased consistence of the land. A great portion of this tract has beeii'turned up for 
burning ; large quantities of oats had been taken off it last year, and I should not be surprised 
if the whole formerly flooded tract was under oats this year. 

On the lands adjoining the Easterfield Minor Stream tlie floods have been prevented, and 
the hay crops have all been satisfactorily saved, (hough the sides of the new channel which 
were principally composed of sand and open clay, have given way. ^ 

As the river-course through this district is the receiver to high mountain tracts whiciv imme- 
diately adjoin it, the capacity of all the channels must be increased. 



Dwnkcllm District — County of Galway. 

The works upon the Dunkellin district were commenced under the summary proceedines 
clause of the Drainage Act, on the 4th of September 1846; and as it presented great facilities 
tor employing workmen at many points at the same time, in consequence of the successive faUs 
m the several branches, it was sim operation from Kilcolgan to Loughrea, and 

trom Monksheid to Raford and Nogginstown, comprising an area of 150 square miles 
A great amount of assistance was given to the Relief Committees in dimimshing the number 
ot afqilicants, at the same time that more money was not paid for tlie actual work done than 
would be ordinanly paid for such works, omitting, from consideration, the disadvantao-e avisinff 
from the_ lower part of the district being more liable to be quickly flooded than was the case 
hitherto, in consequence of the opening of the watercourses of the upper tributaries. The 
lands along these teibutanes are, in consequence, almost wholly relieved from floodings. 

of works in June last, the operations have been confined to the sea- 
reach of the Kilcolgan division, which is not far from being completed. No other works could 
be proceeded with lor want of the second assents. 



Lisdiff District-County of Galway. 

The works upon the above district were commenced in June 1849, and the entire of the 
several drams have been opened with the exception of the upper end one, which I have appUed 
lor the Boards permission to alter from the direction originally proposed. 



Lavally District — County of Galway. 

The works of this district were commenced in the early part of July, and the Lavallv Tur- 
Jough was tapped into the new cut on the 23rd of December. 

A portion of the channel through the Kilcomari demesne,, where a deviation from (he former 
course was adopted, is not completed ; nor is the bottom fuUy excavated a little below Tober- 
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bracken Bridge ; and from Toberbvacken Bridge to the end of Mr. Lynch’s clrain^ portions of Appendix H. 
the bottom and side excavations remain to be done. Drainage. 

Through a part of Mr. Lynch’s drain a tap, within 2 feet of the finished bottom, and 10 feet 

in width, was made to let off the water that had been kept on the Lavally Turlougli ; the dam 
was cut, as stated, on the 23rd of December, at 4 o’clock p.m., aiid.S feet deep of water was run Estmots from the 
off the Turlough at 1 o’clock p.m. on the following day. the^Lstr?ct 

A dam was made at the eastern end of Mr. Lynch’s drain on the 28th of December, when Engineers. 

very little water was running from the Turlough. 

The Toberbracken Bridge, 20 feet in span, has been built up to the parapets, and the spoil Mr. 3Iariin Farrell, 
banks, from the demesne of Kilcoman to Toberbracken, have been leveled and soiled. The 
rock has been cut 4 feet in depth under the bridge of the principal avenue to Kilcoman House ; 
and the second avenue bridge has been underset 4 feet below its original foundation. 

The fact of the works being no longer conducted with a view to giving employment to the 
lieople as a principal object, has alter^ the effect of tliem altogether. %e attention of the 
persons in charge is now more concentrated, and measures can be adopted to guard against 
want of economy in the progress of the works. 

Tile system of executing the works is more marked, and the advantage of the example of 
systematic working is apparent through the country, by labour being more generally employed 
in task-work. 



The value of what has been done in the different drainage districts is now being developed, 
and the works now' in progress are looked on more as parts of useful projects than as mere 
resources, the adoption of which tlie necessities of the country forced forward. 



Extracts from tlie Annual Report of Mr. James B. Farrell, C.E., District Engineer, for Mr. J". B. Fandl, 
the Year 1849. C.E. 

Caliore District — County of Weiford. 

No work has been executed in this district during the present yeai\ 

As stated in former Reports, heavy rains occasion the flooding of the lands, in conseq^uence 
of the measure being but partially carried into effect. 

Should the proprietors decide on having all that was originally proposed completed, and so 
enabling the tunnel to discharge the whole of the maximum waters of the catchment basin, 
and permanently preventing the flooding of the district, there can be no doubt ging from 
the good effected already) that the result would be most satisfactory. 



Sow District — County of Wexford. 

The second assents having been procured in the latter end of last August, the works were 
resumed in this district on the 1st of September. 

The great benefit to be expected from the execution of the additional sinking through the 
valley of Coolamaiii, as recommended by Mr. Commissioner Mulvany, made the competion 
of that work an object of the earliest attention ; and although the lateness of the season, accom- 
panied by tlje heavy rains that set in almost immediately after commencit^, rendered our 
progress very difBcult, considerably more than half has been accomplished. The widening of 
the rock cutting through Kilmallock has also been, I may say, completed, very little remaining 
to be done. Both would have been finished by the end of November, had not the interruptions 
from the extreme severity of the weather, and the continual recurrence of floods, prevented, 
it. So fi'equent did these latterly become that the suspension of operations was rendered 
imperatively necessary, and therefore, as proposed in my Monthly Report for November, the 
works were stopped on the 8th instant. 

Since the recommencement 25,372 cubical yards of earth and rock have been removed, the 
average cost of which was 2‘095d. per yard. The average dmiy wages of the labourers was 
ll'703rf. per man, a fair average, considering the very broken state of the weather. The 
perseverance with which these poor men worked through this very unfavourable season affords 
a strong proof of the value of the task system when fairly applied, and shows that if auffident 
employment were to be had, the people would avail themselves of it rather than be fed m 
idleness in the workhouses. 

Notwithstanding the increased expense that has been incurred in this district, m consequence 
of the verdict of the juiy in the Coolamain mile case, I do not think that when the works are 
completed (which will, I expect, be early in summer) the value of the improvements will be 
found to be much less in proportion to the expenditure than was set forth in the Supplementary 
Report of 1846. The face of the whole district is changed, and the change is becoming more 
marked every year. 

I am glad to be able to state that the proprietors continue to avail themselves of the 
advantages of the “ Land Improvement Act ” in thorough draining ; and that although the 
additional sinking at Coolamain is still unfinished, it has been, even in its incomplete state, of 
great service and full value for its cost. The whole district is freed from floods. 



Y2 
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Extracts from the Annual Report of Mr. William FraseRj C.E., District Engineer, 
for the Year 1849, on the following Districts, viz. : — 

Burris~in- Ossory District — Counties of QueertS and Tippei'ary. 

In the early part of the month of June in this year the works in this district were resumed ; 
they had been temporarily suspended in the month of May 1848, and entirely stopped for 
want of funds on the 30ih of September in the same year. 

The stoppage was so sudden on the latter occasion that we could not finish eveu the lots in 
which the men were engaged at the time, and as a natural consequence much sand and gravel 
were brought down by the winter floods, and deposited in the lower reaches which had been 
previously completed ; thus, when we resumed the works in June last, we found that division 
No. 1, which extends from the junction of the river Delonr to the lower extremity of the 
district, had become so silted up with sand and gravel that it was necessary to unwater it and 
i-emove the deposit. The banks along this division are too high to permit any general 
straightening of the course, so that all we could do was to make the natural curves as easy as 
possible. The bottom breadth was made uniformly 15 feet, the side slopes 3 to 1 from 4 feet 
in height, and 1^ to 1 for the remainder of the height, and all wider places vrere partly 
filled in. 

This division was completed on the 20th of June, and although some heavy floods, both from 
the Nore and the Delour have since passed down, and have, of coui’se, carried down large 
quantities of sand and gravel, scarcely any has' been deposited in this division, the result 
evidently of the uniformity oF the channel. 

The Board has approved of a design for a weir at the junction of tlio Dolour to arrest the 
sand and gravel brought down by that river, but the season was too far advanced to permit our 
building any portion of it. The materials, however, are nearly all on the ground, and everything 
i.s ready for construction so soon as the opening of the spring will permit. 



The mode of carrying out the woi'ks approved of by the Board have been strictly complied 
with. 

The portions of the district which we finished two or three years ago are now in a rough 
state, but they are. nevertheless effective, and about 2,500 acres of land have already been 
relieved from fluods. 

Ill only one or two instances have the occupiers taken advantage of our works to improve- 
their lands by thorough drainage. 



Templemoro District — Couviy 'Tipperary- 

In the early part of the month of June in this year the works in this district were resumed, 
after a suspension of 10 months, from August 1848. 

Before we could recommence operations in the main channel, we had to repair the main tap 
through divisions Nos. 3 and 4, and remove some obstructions which had accumulated in, and 
repair some iujuries which had been done to, the main channel of division No. 3. 

ihese preliminary works, together with the filling of part of the main tap in the lower 
division, occupied^ the greater part of the month of June. 

ti. ^ c flivbion No. 4 we very unexpectedly met with a gt-eat deal of rock in the main channel ; 
the first ledge occurred about 2 chains above Anghall Bridge, and extended for about 50 yards 
in length, and about 5 feat in height from the bottom of the tail tap. This rock consisted of 
com^ct limestone, and the difficulty and tediousness of getting through it retarded us very 
much, as in the upper reaches we could not unwater the works without expensive pumpine 
Another ledge of rock occurred just above the Railway Bridge, and a similar one just above 
Knockiiageragh Bridge. 

All the ledges of rock had the effect of retarding our progress. The excavation of the rock 
at Aughall was completed in the month of August. In this month onr number of men was 
reduced by about 100, who went away to reap the harvest. 

Early in September the main tap was extended through division No. 5 to the junction of the 
Clonmore River, but on the 1st, 3rd, and 4th. the floods were so high that we could not work : 

nialn'^ch October the floods prevented our operations in the 

From the lOth to the 23rd of October divisions 4 and 5 were worked advantageously, and 
up to Knocknageragh Bridge the channel was completed. From the wetness of the season 
some slips occurred in this reach whieli we cannot repair until the next sprino-. On the 23rd 
ot this month there occurred a very heavy flood, which continued until the 29th, when we were 
able to resume works again. 

1 r ^^ere was another flood, but we worked until the 7th, when the 

height of the water drove us out of the pits until the 12th, when it had fallen low enough to 
permit our resuming opemtions. About this lime the rock at Knocknageragh was cut through, 
divism^^'^No 4^ ^ bottom level, and we completed' the excavation^of 

cli^ner°'^^ ^ ^ consist of blue sandy clay throughout the entire depth of the intended 

On cutting into it, it was at once perceived that it would not stand at any slope, if excavated 
to the regular form and depth. We. therefore, marked out the correct top opening, and rudely 
cut a channel about 4^ feet deep (what may be called the top lift), and then through the 
centre cut a tap 18 inches deep, and about 2 feet wide. This is the plan I Intend pursuing 
up towards Knockanroe, as the material is all of the same kind, the tap will be kept open, and 
rom ime to time deepened, as the land dries out, and when there are any low places or 
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springs along the river minor laps will be cut into them ; by these means I expect to be able 
next summer 1o complete the new channel without any serious slipping oFthe banks. 

The Board will understand the nature of the mateiial in this district when I inform them 
that, in some places when resuming work in the morning, the bottom has been found 2 feel 
liigher than it had been on the previous evening. 

Notwithstanding the remarkable wetness of the season just past, the works were carried on 
with much regularity. 

The greatest height of water on the weir at Loitghmore (120 feet long) was 13 inches ; it 
was calculated to discharge the floods at 18 inchesj and the greatest height observed since it 
was built wa.s 16 inches, exclusive of the quantity required to work the mill. 

The works are generally in good repair where completed, the slopes having sustained very 
little injury from the floods ; and the channel has proved itself sufficient for the discharge of 
the highest floods, and, at the same time, affording provision for thorough drainage. 

The lands along the finished portions already exhibit the benefits conferred upon them ; the 
grass lands have assumed a healthier aspect, and are producing a more tender description of 
herbage, and, in some places, valuable crops have been produced, where formerly the lands 
were for the greater part of the year under water. 

Tributaries — Washpond Rivei-. 



The material cut through in this drain and its tributary was of an expensive description, 
both as to its e.xcavation and maintenance ; it was tough blue clay, which set like mortar when 
diy, but became a semi-fluid, with a very small quantity of moisture. We had. consequently, 
several slips in the side slopes, although to prevent them we adopted the precaution of taking 
out the top lift first, and then by a series of taps gradually sinking to the bottom level ; every 
lateral springing was cut into deeply, and the works kept dry as possible, still the bottom of 
the channel rose frequently, and led to considerable expense- in keeping it open; it is now, 
however, free from end to end, and the whole tract of land, which was formerly submerged for 
nearly the whole year, and never otherwise than marshy, is now capable of being thorough 
drained. 

The conduct of the men has generally been good, and we had no disturbance of any kind 
since I he resumption of the works, which in this district is a most gratifying change ; in a few 
instances our dams were cut, but not, I am sure, for the purpose of doing our works injury, 
but to relieve their pastures from flooding. 

Knocknageragh Bridge. — This bridge consists of three arches of 12 feet each, with piers of 
6 feet eaeh ; we could make two arches only available for our channel, and these, with a 6 feet 
pier, would not be sufficient to pass the floods without considerable head. It was finally 
decided to take down two of the arches and build one instead, and a tap was cut through one 
of them to carry off our tail water. 

The abutments and pier were built upon tbe loose gravel bottom of the river. We did not 
intend to lake the bridge down till spring, but as there was some appearance of its coming 
down we put up a temporary roadway to be prepared. The great flood of the 9th of December 
carried away a portion of the pier, and part of tbe arches fell. We removed the remainder, 
and made the temporary bridge secure for traffic. 

The Raihcaij^Bri(tge.—Oi\<i of the Great Southern and Western Railway Bridges crosses 
the Suir, near Templemore. 

The Board may remember that when this bridge was bein» built I objected (o the depth 
the piles were driven, as they did not go down to our intended bottom level; some corre- 
spondence took place between the Board and Sir John M‘Neil on this subject, and also with 
the Railway Company, and I met Mr. Bagnell, one of the Company’s engineers, on the bridge, 
the result was that that bridge was condemned, and the piles were drawn. New and longer 
piles were driven and the bridge was completed, but I never could ascertain to wbat depth the 
piles were driven, as the parties concerned do not agree in their statements. I have left a 
portion of the channel at the bridge as yet unfinished, but the time has arrived when something 
must be done. 

I will make this matter the subject of a Special Report. 

Casilebemard District — King's Countg. 

The operations in this district were suspended in the month of December 1848, and since 
then no works were executed, save those which were necessary to preserve the lands from 
serious damage, and the mills of Clonbrone and Springfield From being in want of water, so 
that my Report for this year is but a record of the floods in this district, and the means 
adapted to repair, the injuries they committed. 

I’he reach of the river between Clonbrone and Springfield was, previously to our works, 
embanked on both sides, partly to prevent the floods from passing out upon the lands, and 
partly to keep \ip a certain head of water to tbe Springfield Mills. Ibis head was nearly 
level with the surface of the large fiat of lands in this reach immediately abore Springfield. 

We had orders not to interfere with the mills during the season in which this part of the 
channel was excavated, and therefore we had to carry the main tap at such a level (in the 
dotted red line on the south side of tbe river) as would preserve the head water to the 
Springfield Mill ; but as this level was, in some places, over that of the lands, we were obliged 
to embank both sides of the main tap for a considerable distance. These embanltraenls being 
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intended for temporaiy purposes only, were therefore unfit to withstand the wear and tear of 
the floods durinor the long time the works have been suspended. 

The result has been that at almost every flood some portion of the embankment was cai-ried 
away, and all the lands between them and the river, and occasionally those lauds on the other 
side of the main tap were kid under water. We, therefore, from lime to time after each flood 
had to expend small sums in the repairs of those banka, making up of breaches, &c. 

The lands on the up stream, or north side of the main tap, we drained by a culvert 
under the tap. 

It was also necessary to keep a watchman continually day and night at those banks, as the 
people holding- land adjoining them were in the habit of cutting them at night; but although 
the lands occasionally suffered, the mills were never left without water. 

With regard to the works executed, I have nothing to add to the information given in my 
Report for 1848. 

Kilmagamiy District — County Kilkenny. 

The works in this distnet were suspended in December 1848 ; were not again resumed 
until the beginning of June in this year, since which time considerable progress has been made, 
'file main channel has been pushed up througli the principal part of the low lands. The 
works have been in operation in the 3rd, 4i.li, .'5th, 1 1 th, and 12th divisions, and the total length 
of main channel opened is 3^ miles. 



• Extracts from the Annual Report of Mr. Lionel G-isborne, C.E., District Engineer, 
for the Year 1849. 

I received the Commissioners’ instructions in June last (1849) to take charge of the under- 
mentioned drainage districts : — 



Strokeslown 

Longford 

Hind 

Lough Gara and Mantua 

Croghan 

Cavetown 

Keenagh 



County of Roscommon. 

County of Longford. 

County of Roscommon. 

Counties Roscommon, Mayo, and Sligo. 
County of Roscommon. 

Ditto. 

County of Longford, 
the three last not having been previously openod. 

All the districts, except Lough Gara and Mantua, have been in. progress of execution since 
June, and were fonvarded as much as circumstances would admit of: but several thin«rs have 
oprated to retard them. ® 

First. Pro^arations for resuming the works not having been made until early in June 

Secondly. — The scarcity of men. 

Thirdly, -The unusually wet autumn midering if impo. 9 sible to forward the works 
during the months of October, November, and December. 

Longford District — County of Longford. 

This district h^s greatly thrown back by floods, strikes amongst the men, and want of 
SlplhT'f During the latter end of July, and the early days in August, 

double shifte of men of 600 a-day were at work on the Tempkmidiael division between Dean 
Trenches Bridge and the islands at Clonbalt; but a flood in the middle of August stopped 
the works u„t.I the 2*h September By that time nearly all the labourers Ld gone to 
England to rjp the harvest ; and. although with occasional short interruptions, there was 
a™ S to m 5 h'ord for 800 or 1,000 men ..daji, not more than 

Ito T .to ' “li "’‘"''t "'•s most injuriously retarded. I had 

below Carryglass, bit have only been able to 



S^of C bin T P “ Tl ° “d open a centre tap to the 

mbtocM? i /-f ^ g™' ™<Tgy and care in its exeentioi, being 
Smi disadvantages which retard its progress, and increase the expendituS 

Khtol/ tod il* 7^" partial completion of the drainage eondSit above 

rivir hin/Si t'-ationof the CalcLent basin on the east side of the 

river, b.nng down even slight floods with snob rapidity, that interruption to the works and 
CaniSL'Sl' The mills at Longford throw backwater to above 

iinJv -Tod to ® at opposite sides of the river, require separate means of 

TemnbmTnl f h .S' shoot across the Cundin at 

trouM«r,!,ito ! f* running sand overlying the gravel has proved very 

Th^ridtoSfi- prevent aoonmulation, to ihe detriment of the wrorks above. 

Cl7„„„l pSL h *e key to the works up to 

Smtotoeii^^ , aat’ '■'a *auds thus partially relieved to the head of the 

h... 1 S ' r'°T' “'a aantatnplated beneSt until the works at these 

nulls have been altered, and a regulating weir built 

* • • » ' ' • 

Hind Diver — County of Doscomn^rm. 

eemwSl“ "If”* fa’.'aa<J aapott of this district was written by Mr. T. J. Mulvany, 

eombiniDg navigation and drainage, differing only from Mr. Long', original report in stopping 
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the navigation at Ballymuri-y Bridge instead of canyiiig it up to Lissadean Mill. Second 
assents have not yet boen received from the majority of the proprietors^ so that during this 
season my operations have been confined to the drainage channel between Ballymurry and 
Deirydonnel. 

General Remarks. 

The autumn has been subject to three floods, one in August, another late in October, and 
the heaviest in November; these two last-named floods were as heavy as any remembered 
for many years ; and although 1 cannot speak from certain data, no rain-gauges having been 
put up in the neighbourhood of my drainage districts, I think that they may be taken as the 
maximum quantity of water likely to be discharged ; and if so, the discharging conduits have 
acted most satisfactorily, and in accordance with the results calculated from the assumed data 
adopted by the Commissioners’ inquiries in the prepai-ation of the Drainage Reports. Is is 
however dangerous to jump at conclusions, arrived at from data w'hich are themselves not 
conclusive, being taken from incomplete works, or at most only partially completed. By 
constant and careful observations of rain-gauges and discharges during floods at regular 
intervals of time, a mass of information will be obtained most useful to the profession, and 
from which more certain rules can be deduced, fixing the laws which regulate the motion of 
water. 

The benefits derived by drainage works extend beyond the mere reclamation of valuable 
tracts of land, and affording tempoiary employment in the country ; the system of measure- 
ment or task-work diffuses a spirit of emulation among the peasantry', inculcating pi-inciples 
of self-reliance, and the value of time and labour, and is also gradually forcing the farmers to 
employ labourers at money wages. 

The work is also an example to the neighbourhood of what cau and should be done ; and 
the improved implements used in their execution teach the people to look for improvement 
instead of resting satisfied with the habits and mode of life of tlieir forefathers, and using the 
rude implements handed down from generation to generation. I am perhaps dwelling on this 
subject out of place, but I am so strongly impressed with the truth of my assertions, founded 
on observation of eight years’ experience, that I do not like to miss any opportunity of bringing 
it under the notice of the Commissioners; as I think the foundation of prosperity is a system 
of employment with practical proofs of improvement, and tlie teaching of the labouring popu- 
lation a spirit of independence, and a feeling that they are not simply tho machinery of the 
employers, but have placed at their command means of becoming employers thero-selves, by 
improving their industry and economising their time. 



Extracts from the Annual Report of Mr. Richard A. Gray, C.E., District Engineer, 
for the Year 1849. 

Upper Boyne District. 

Cou7aies of Meath, Westmeath, Kildare, ayid King's. 

During the first five months of this year there was nothing done for want of funds ; the 
works remaining in the same state as when stopped in J uly 1848. 

On tile 1st of June the Board’s order to resume operations was received, and on the 2nd the 
issue of tools, &c., from the store commenced; and on Monday the 4th the excavation in the 
second and third division at Scarlff and Donore simultaneously, from which date to the 18th 
of August it went forward very satisfactoi-ily. 

At this time the demand for harvest labourers became so great that the works were almost 
entirely deserted ; and the limited state of the funds being again announced, no additional men 
were employed afterwards. 

* » » * * * 

By the 1st of September the Stoneyford division was closed up, and the few hands that 
remained on it were removed to the Deel district. 

The works here may be said to have lasted twelve weeks, during which time 264 perches of 
the channel was sunk to the finished section, and an additional length of 530 perches formed 
to the level of the backwater kept up by the unfinished work on the Scariff division. 

The main tap was pushed forward to Ashfield Bridge, and'the head dam formed above the 
canal; the road at Ashfield was not cut, but the tap was continued a distance of 91 perches 
above it, to near the junction of the Clouard River, there being now a line of tap available 
sufficient to unwater 1,351 perches in length of main channel, extending from tho junction of 
the Deel to near the junction of the Clonard River above stated. 

The quantity of spoil shifted was 92,644 cubic yards; the aggregate number of men 
employed was 30,713, being an average of 431 per day; the greatest number employed at 
any one time being 664- 

Oa the Scariff division the excavation commenced below tlie bridge, where it was stopped 
last season, and was pushed forward with good speed to a length of 278 perches, the channel 
being finished to its full dimensions. 

From tlience upwards the main tap was-formed in the extra breadth of bed of the old river 
for a distance of 108 perches forward, so as to command the old channel at Alder Island ; so 
that there is now provision made for unwatering the channel from where we stopped working 
to the upper end of the island. * » i* 
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The quantity of spoil shifted on this division was 43,178 cubic yards; the miraber of men 
employed was 15,865, averaging 187 per day ; the greatest number on one day being 376. 

The depth of cutting exceeded very much what is represented on the original sections, being 
generally five feet below the bottom of the excavation for tiie Blackwater works. 

This work was finished in the middle of September, since when there ha.s been nothing 
done in the channel except the dredging of the dams on tlic Derrinidaly division. 

The masonry executed during the season consisted in the erection of a new arch at ScarifT, 
in place of the old bridge, which had been formerly underpinned for the Blackwater drainage. 

The arch has a clear waterway of 60 I'eet in width ; the abutments arts foiindod 6 feet below 
the old underpinning, and the bottom of the waterway is now 4 feet below t he general range 
of the gradient lino, and 2 feet below that of tho dishing line, falling gradually to this depth 
from 2U perches on either .side of the bridge. 

The roadway was ojiened to I lie public on the 23rd of November, and the temporary bridge 
removed and stored ; on tho .5fli of December one parapet was very nearly finished, and half 
the string-course set in the opposite side, when the order to stop was received; there was a 
railing put up to protect the thoroughfare, on the side the parapet was not built. 

” » « » * » 



At Inchamore the parapets were finished and tlic coping set, except the caps on the pilasters; 
the several breaches in the old parapets were made up, and the dams wiiich z’cmuincd in since 
last season were dredged out. 

At Stoneyfovd the parapets were built and coped complete; the several breaches in the old 
parapets repaired, and the roadway perfected. 



At Boyne Bridge the work executed was exactly similar to that at Stoneyford; it is also 
finished. 

At Kinnefad the ca23s were set and the old parapets repaired ; likewise finished. 

At Baltinoran the co]Diog and caps wore set on the parapets, which complete it. 

The benefit in the way of drainage produced by this season’s oiJcrations is very triflinw, 
owing to the nature of the works, which were confined almost exclusively to the main chanuef; 
that below the confluence of the Blackwater not having reached far enough to bo of any benefit 
to it, and the work on the Dinora and Scaviff division not having reached any of the tribu- 
taries. 

The benefit resulting from what has been done is confined entirely to the narrow sU-ips of 
injured laud which skirt the main channel. 

The land relieved in the district by the woik executed since the commencement in 1846, 
remains pretty much the same as last year, the channel of the several tributaries being gene- 
rally in pretty fair order. ° ® 

The lands so relieved, though not perfectly drained, are nevertheless rendered pasturable all 
tlie year ; and I have not heard of any hay or other crops being lost or damaged since the 
works in the following localities were executed. 



West Meath 


jClonard River . 
iMongagh River . 


. 825j 
. 309 


1,134 




fCionard River . 


. 633 




Meath . 


J Yellow River 


. 27i 


927 




(Mongagh River 


. 267j 




(Mongagh River 


. 2641 




King s County< Yellow River . 


. 1,049 [ 


1,946 




[Little Boyne 


. 633 J 


Kildare . 


. Little Boyne 


. 604 


604 








4,611 



Deel District — Counties of Meath and West Meath. 

The works on this district were not commenced till the latter eud of the month of Auwuat 
the order being obtained on 20th, since then they were mucli retarded by broken weather°anci 
floods; however, for the time, a considerable portion of the channel has been sunk. 

* • • » « 

The channel from the Boyne to Killyon Bridge may be said to be an entirely new out and 
occupies a very small space, m comparison to the old rivers, by the filling of which there has 
been 1 A. la. 14p, of land made, besides several islands are now available which formerly wei'e 
acK^ible only by means of fords and kishes, and produced nothing but weeds and flaggers 
The works of both mills have been lowered, and all the masonry underpinned and tL exca- 
vation about them completed. The same old machinery being replaced, the proprietor having 
declined making any improvement, although the water power has been increased nearly 200 
per cent by m^ns of the alterations in the shape of the conduit, and the increased depth given 
to the tali race in proportion to that of the main race. ^ ® 

The existing power, in addition to its increase, has the advantage of being permanent the 
lormer being dependant on a very precarious supply. 

• * • * * ' 

The general benefit resulting from what has been done this season is confined to the lands 
lying east of the tap drain, between the head dam before mentioned and the Boyne, and the 
speedy, lowering of the flood from thence upwards to Rahorney; but particularly as far as 
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Inan Bridge, where the cutting of the head dam in October was perceived immediately, the Appendir H. 
flood having fallen to within the limits of the channel in four days after the rain ceased. Drainage, 

nie country above from Raharney to the upper Lake of Dysai-t was the same as the 

previous year, there being no flood and the highest water in the channel came to within about 

two feet of the top ; this was, in a great measure, owing to slips and obstructions caused by from the 

trespass during the suspension of the worlcs, whidi lasted for 13 months, viz., from July 1845 i 

to the end of August 1849. KnVers " 

* • • * * “ L 

The area of land relieved from flooding, since the district was commenced in 1846, may be R. A. Gray, 
computed at 1,380 acres; of this area 1,155 are situated in the county West Meath, and 295 
in Meath, of the latter quantity 175 have been relieved by this season’s work. 

Clonlost District — County of WestmeaHi. 

There was no work done upon this district at all during the year; the work in progress was 
stopped in July 1848, and was not allowed to be resumed since for want of second assents. 

The work finished at that time has remained in pretty much the same state it was at the 
end of 1848. The channel being very deep and nan-ow has not suffered much from th.* 
trespass of cattle, but occasional slips have caused much injury, as the narrow channel was 
easily closed up. 

• c « • • 

There was no flood in tlie district during the year, even in December, although the channel 
run quite full, and some of the main channel, particularly below Channonstown, has suffered a 
good deal, in consequence of the sandy formation of its banks, which fell in in several places. 



Extracts from Annual Report on the Progress of the Works in the Districts in chai-ge of Mr. J. TT. Kelly. 

Mr. John W. Kelly, for the Year ending 31st December 1349. 

The Fergus District — Counties of Clare and Galicay. 

I’lio works in this district during the past year (1849) were confined to the Clare, Ennis, 

Ballyhoe, Dromore, and Ballyteigiie divisions. 

Clare Division . — During about four weeks of the autumn season the labourers refused to 
work by tlie " task system,” but since they resumed the works progressed satisfactorily. The 
labourers, notwithstanding the difficulties they have to encounter from floods and tides, con- 
tinue to earn better wages here than in any other part of the district. This circumstance is to 
be attributed to their being a stronger and hardier class of men than is to be met with else- 
where. There is nearly one-half of the shoal (which is limestone rock) out through, and the 
spoil removed to a suitable distance from tlie tide-way. 

Ennis Division . — The woi'ks in that portion of this division at the outlet from Ballyallia 
Lake were resumed, and the excavation througli the shoal info the deep water of the lake 
nearly completed ; it can be finished in about three weeks or a month next summer. 

Ballyhee Division . — From the period at which the Board issued instructions to resume 
operations the works in this division have been constantly carried on. In consequence of the 
great depth of the cut, at present over 40 feet, and it being altogether through limestone rock, 
tlie works are necessarily slow in their progress. A portion of the cut is sunk to the bottom 
level, and the remainder generally to within about five feet of that level, and it can probably 
be completed before the end of next autumn. 

A substantial bridge, with approaches, &c., has been erected for the public road over the 
lower end of this cut ; it consists of an elliptic arch 30 feet span, raised on a rock foundation, 

• and affords 20 feet clear breadth of roadway. 

Dromore and Sallyteigue Divisions . — In these divisions, which occupy, including lakes about 
nine miles in length of the district, the heavier part of the works in each case are far advanced 
towards completion ; and one-half (in width) of the channel is sunk nearly to the full depth for 

• a distance 'of about miles. As soon as this half of the channel is sunk all through, it will 

act as a tall drain to carry off the waters, and there will be little difficulty in excavating the 
remaining half. •, l - 

With the exception of the alterations in the mills at Ennis all the works along the mam 
channel from Kilfenora to the sea can be nearly completed next summer. 

The Quin District — County of Clare. 

The works in this district were suspended from the 30th of November 1848 until the 25th 
of September 1849, pending the proprietors’ second assents being had for completing the im- 
provements. Wlien they were at length obtained the season for proceeding extensively witli 
the works was past. The only parts that could be worked with advantage and economy were 
the Sruhannaverry and Dangan tributaries, upon which there have been about 230 men em- 
ployed since, and, considering the season of the year, they have progressed as well as could be 
expected.. 

General Observations. 

The foregoing account of the progress and description of the works being as brief as prac- 
ticable, I beg leave to refer to tlie usual tabular form, in which will be found the expenditures 
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Appendix H. during the year on the works in each of the districts above referred to^ together with the statis- 

I>rai7iage. tical and other information connected witli them. Small as those expenditures comparatively 

No 2 afforded a much greater extent of relief in the vicinity of the works, in consequence 

Extracts from the cheapness of food, than might be expected from their amount. 

Annual Repwtslir might be said scarcely any other employment in this part of the 

1849, of the Dis- country, excepting whatever was being done under the “Landed Property Improvement 

trict Engineers. Act,” the number seeking employment, when our works were beino- opened, generally 

Mr J~~W KeUi or threefold, that which our operations required. The° disappointment and 

• • • y- clamour of those going away unemployed, many of them having come from three to eight 
miles, is beyond description. 

In accounting for the moderate rate of wages generally earned, I have only to add that the 
prices given were fair ; but however anxious the men w’ere to obtain employment, they were 
generally so broken down in strength and spirits, as to be unable to perform what might, under 
ordinary ciroumstances, be deemed an average day’s work. Their anxiety to continue earning 
any wa^es, however small, induced them also to remain contending with flood-waters to a late 
period in the season j and under these circumstances, likewise, it would be impossible they 
could draw good wages without being made large allowances for " unwatering,’’ which could 
npt consistently be done, as the continuance of the woj-ks under such disadvantages was only 
yielded to their own immediate desires and wants. ^ 

There is probably no class of works winch require to be prepared at all times to take advan- 
tage of favourable circumstances for their prosecution as much as arterial clrainao-es. Unless 
the necessary funds, tools, and other appliances be availalde to take advautage'of ovei-y <lry 
period between the month of February and November, it is impossible to execute the works 
with that facility and economy which would otherwise be attainable. Unfortunately tliis has 
not been the case during the last two years. Jn 1848 the available funds were very limited 
and in 1849 they were not available until the beginning of June, whoa a «Teat part of the 
finest weather for drainap worlds was past. I am aivare how fully sensible the Commis- 
sioners are of the desirableness of carrying on sucli woiks during the favourable seasons- and 
It I allude to the subject here it is only to notice that if our operations have been so far 
attended with a tolerable degree of success while thus prejudicially cramped, how much more 
so would they be had there been means available for prosecuting tlicm with that vigour and 
SemT^ ^ prospective and remedial point of view, so for entitle 



Mr. M. C.E. from tile Abboal Report of Mr. M. Kibg, C.E.. District Engineer, for the Year 

StyVcoi?’'"'*’ Olonakilty. Cork Slob, CastlemSrtyr, ondYoughal, 

Ballinhassig District— County of Cork. 

*« the delay in obtaining the second 
£Sd Tl,rfh '>™g resumed at the proper seasou, has very seriously 
2al„?e tobe JoeS ' ‘ke estimates furnished ferfijishing the 



ClonaJiilty District — County of Cork. 

somi'lTn”''’ *•’ ''“"I ■“ 1“‘. "i* ‘Ite enoeption of 

smlLl ‘ necessaiy eslra itorks, the execution of which from time to time have 

spread over the interval from June to the present date. 

The embankments, since their final completion, have not subsided, and I think there is no 
nskin stating that the whoh cf the main marks are now otapermarmt character. 
iiiierv.l r • , »f “lors *80 a mile from loir water and the 

s]iif™f*-r ! “ « .sand thrown in from the sea, through which the scouring power from the 

eicept in timeo“ft* f ‘ ahaimel to low water, 

exrap in time el floods or occasional admission of the water within the sluices. 

draina«'of Thpi„°efnsl7°"“a*'‘'"f “ "t"' “"scared the imperfeetioa of the 

omnage of the inclosed grounds, and one that is quite hopeless to improve unless at some 
future period the outer strand is inclosed by embaShing oSt .be raH Zas„7 ™ v easUv 
accomplished, and which would have been originally proposed only for the difGculties of recon^ 
oiling the interests concerned when this work was undertien. uifliomties ol recon- 

Cork Slob— -County of Cork. 

hJnot >” “y Annual Report for 1848. The Slob 

been muTiS the drams and unwatering courses generally have not 

been mueb injuied, and if it were considered necessary to further deepen the unwaterins- 

undertaken until a perceptfble subsidence take! 
place all over the Slob, which will require time to the extent of three or four years 
* * » + 

buiR*'bv'thX\° “">P>«fy impeded by the obstructions in the culvert 

"“‘i the Commissioners 

MerS mmfkS ^ Radway Company, the nnwatering of the district cannot be con- 
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Castlemartyr District— County of Cork. 

This work was begun in the commencement of last July, and the outfall or tidal reach or 
diversion has been, up to the present time, excavated. 

On opening the work it was found indispensable to excavate the tidal channel for a much 
greater extent to seaward than was intended by the hasty report made under summary pro- 
ceedings: The works are also being executed in a more permanent manner than provided 
for in the original report. 

The great barrier to the effectual drainage of this district consisted in a ledge of limestone 
rock, extending a distance of a quarter of a mile from high water-mark tosvards the sea. A 
channel has been driven through this, and extended to seaward for a distance of nearly another 
half mile, through clay and slob excavation resting on a red sandstone gravel shoal, the total 
excavation in which is 38,357 cubic yards. 

The extent of the rock excavation has proved to be more than the appearance of the locality 
led me to anticipate; it did not generally present itself except for a short length, until stript to 
a deptli of 4 feet ; I now perceive that it will be necessary to make increased in the 

expenditure for more general excavation in rook through this distiiet. 

• * * » * 

The amount expended in actual labour' is 1,300/., and has afforded an average of a fraction 
over a shilling per day to a number of men, equivalent to 25,637 for one day. The works 
have been executed by task in every practicable instance ; a considerable portion was unavoid- 
ably executed by day work, such as pumping, clearing up the bottom, trimming spoil banks, 
and making and removing dams. 

Youghal District — County of Cork. 

The works of this district have received much damage from time to time, chiefly owiiig to 
the inability to proceed with them in 1848, and the best portion of the season or 1849, for 
want of funds, the result of which will unavoidably be an excess of expenditure over tlie original 
estimate. 

From the date of resumption last year the works have progressed very steadily, and when 
the length of embankment, embracing the contemplated inclosure, is borne in mind (being 
IJ miles), and the diflic\ilty of maintaining more than two trip heads, a very fair progress for 
the limited season has been accomplished, a little more than half the whole length being 
formed during this period. 

The works are now in a forward state ; the embankment is being strengthened in every part 
that has been thinned by the constant tidal action along its inner and outer face, and can be 
closed as soon as such strengthenings are made sufficient. 

As a source of employment this work stands prominently among the main drainage works 
undertaken by your Board, and to it may in no small degree be attributed the comparative 
absence of distress in this poor and densely populated town of Youghal, which fact is very 
generally felt and acknowledged by the parties whose interest is to keep down the poor-rates, 
'rhere is no out-door relief required as yet in this district. 



Extha-CTS from the Annual Report of Mr. P. I. Klasen, C.E., District Engineer, for the 
year 1849, on the Districts of Brusna (Ferbaue), Ballynahowu, Kilbeggan, Curragha, 
Ballynaskea Hastlericard, and Ballynakili. 



Brusna (^Ferhane) District— County of Kings. 

The works on the above district were resumed ou the 15th of June of last year, when after 
the works connected' with temporary taps were completed, the sinking of the main river com- 
menced a little below the bridge of Belmont, and was carried ou with the utmost vigour and 
effect through the divisions of Belmont, Skehanagb, as also the greatest portion ot that ol 
Eerbane; and although the works were resumed at that period of the year at vmicli for eco- 
nomy sake, owing to heavy floods which are almost sure to follow about the 15th of August, 
as also to increased hire which the labourers are certain to claim on account of want of hands 
during the gathering of harvest, they ought almost to have ceased. I have be^ abfo to com- 
plete in a most permanent manner the sinking of the main channel to ifo ^ dimensions and 
proposed gradient, as shown on the accompanying tracing, from Belmont Bridge to within a lew 
perches of Perbane, or miles iu length. , , -r a j 

As anticipated, the heavy rains in harvest, or what are termed the Lanmas floods, com- 
menced about the 16th of August, and from this period to the middle _ot October, at which 
time the river was completed, as above stated, the greatest possible caution and eprUons, n^ot 
unconnected with serious expenses, had to be used to keep the water confined wnthm the banks 
of the temporary cut apart from the river, so as to allimr the works to proce^ with ^ little 
intermisBion as possible to the head dam at Sherahan, a short distance bdow Ferb™ Bridge. 

The strata tblongh which the sinMog of the bed of the nfer, to an average depth of about 
6 feet, had to he carried, were in general of eitraordinary hardness, the river tn nuinerous 
places having been crossed by solid ledges of rock, but for the most part was one mass of large 
boulder stones and hard gravel. * » * 



Nearly all the works as yet done on the Brusna have been confined to the opening of *e 
principal keys or barriers to the drainage, therefore little can be expected as te the beneficial 
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Appendii: H. results, until they are entirely got dirough. The principal one, between Belmont and Kilcolgan, 

Drainage. has been now more than two-thirds excavated ; and in the event of my being able to proceed 

^ — with the works at the earliest possible day the water will admit of, I feel confident of having 

the immense Callow (close on 5,000 acres) between Kilcolgan, Ballycumber, and Rahan, com- 
^tracts from the pi^tely relieved before the end of Juno, or at farthest the middle of July next. From Belmont to 

l8™!of Ferbane 81 acres have been drained, and 184 acres more along Kincora Drain, &c., near 

trictEnginecrs. Ferbane ; on Lemonaghan Stream, 140 liave been also relieved. 

— ^ The second heavy shoal existed at Ballycumber, and although but partially got through 

-P. -T- last season, owing to the height of water backed up from Ferbane, 1,0G1 acres have been re- 
Heved ; and during the late heavy floods, the water did not reach to witliin 2 feet of the surface 
of the former constantly flooded land. 

The third barrier existed in the town of Tullamore : this has been entirely removed last 
year, and thereby 400 acres relieved just close to the town ; but owing to the general insuffi- 
ciency and great irregularity of the river from a little above Tullamore to Gcashiil, the lands 
will remain flooded or injured till the sinlviiig from Tullamoro is followed up as proposed. 

By the sinking of the Clodiagh, and partial sinking of the Ballyboughliii rivers, 714 acres 
have been relieved ^ and the entire quantity drained within the Brusua district amounts to 
2,580 acres. 

jBallr/Tiahown District — Counties of Westmeath and Kings. 

Operations on this district were commenced on the 25t.h of June last, and have ever since 
progressed most successfully, and by far tile greater portion, as will be seen by tlie accom- 
panying tracing, is completed. The whole of the River Boor, from the Siiannon to Cloghadoo 
Corn Mill, as also the Baliynahowii Stream, from its junction with tho Main River to Dooa 
House, are done; the portion, however, of the first, lying between tho Shannon and the road 
to Athlone, will require to be redeepened about a foot, and its banks wliich have slipped in many 
places will have to be made up. 

Several heavy sinkings, particularly in the portion of the Boor, between the road to Athlono 
and Cloghadoo Mill, in either solid rock or else large masses of boulder stones, had to be got 
through. 

Almost all the stones which will be required for the county bridges of the above district 
have been dressed, and are ready for setting ; and on account of the numerous drains, inlets, 
and covered sewers, of which in all 10 miles have been either scoured and deepened, or newly- 
formed, the banks of the whole district, excepting the part between tho Shannon and road to 
Athlone, above alluded to, have maintained their slopes remarkably well, no signs of slips ap- 
pearing in any part of them. 

The effects of the drainage on the lands are pleasingly stiiking, and although only com- 
menced late last year, have not failed to prove of great benefit, which are fully acknowlcdf'ed 
by the occupiei-s themselves, inasmuch as the whole crop of hay, usually either washed away 
or left to rot along the the lands marked flooded, have for the last year been entirely saved; 
and ever since herds of cattle have been grazing on these lands, which formerly presented for 
the most part of the year the appearance of a considerable lake, where flocks of wild geese 
took the place now occupied by fattening sheep. 

Several of the landlords and-occupiers along the district have also availed themselves of the 
first opportunity, and are thorough draining such portions of their lands as are of a cold ami 
tenacious nature, and as are considered by .them would be greatly improved and benefited by 
this operation. ^ 

Apart from what has been stated above, the outlay consequent on such works has proved of 
the greatest benefit to the hunger-worn labourers of this tiuly distressed district, who htiiled 
the commencement of the works as the salvation of themselves and families ; and they have 
not been wanting, either in exertions or willingness, to do the bidding of their superiors, or 
complete their tasks to the letter, and thereby have shown themselves worthy of the liire I'or 
which they contracted. 

Kilbeggan District — Counties of Westmeath and Kings. 

For want of funds nothing has been done on this district for the past year, I am, therefore, 
unable to mention any progress to works; but can confidently state, that veiy great benefits 
have been the result from the lauds already drained in the produce of some of the finest crops 
of oats in the county; and that of hav much increased in quantity, and greatly improved in 
quality, to any ever gathered off those landB before their improvement by, drainage. 

.411 the works done remain in good condition. 

Curragha District-Counties of Meath and Dullin. 

• tvorks on this district are now completed; they consisted principally forthe last year 

in the redeepening and clearing up of Main River, the bottom of which has been paved almost 
lor an entire imle, and banks securely made up with stones and sods; the tributary joining 
Mam aver above Bog Bridge, together with numerous inlets, minor drains, and covereS 
sewers, have also been excavated, as will be seen on the accompanying tracing. In no district 
that I have ever seen are the beneficial effects of drainage more striking; great numbers df 
cattle of various descriptions are now obtaining healthy food from off' about 300 acres of land, 
which formed before a complete marsh, inaccessible almost during the driest season to either 
men or beasts, and which would now (5th January 1850), be covered with at least 18 inches 
ot water all over. Bullfushes, flaggers, and other aquatic plants, having been deprived of their 
accustomed nourishment, have given way to the best description of grass; and particularly in 
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tliat most injured tract of land above Curragha Bridge, wWch has now the appearance tliat a Appendix H. 
lai'ge meadow in the beginning of May would present. Drainage.. 

Ballyitaskea avd Castlerichard District — County of Meath. No. 2. 

This district has proved a source of very gi-eat annoyance, owing to the constant slipping of 
the banks which almost gave way from end to end, and the expenses incurred in getting them the 

secured ; and to form a permanent work, have been considerably beyond the amount of sinking trict Engineers, 
the river in the first instance. — 

All is, however, almost completed, and the banks as now formed are standing remarkably 
wellj this is principally owing to the exliaustion of the innumerable springs issuing from the 
sides and the soakage and consolidation of (he soil through which the river is formed, as also 
to die protection and relief given to the banks by the immense number of inlets, new drains, 
and sewers, which have been sunk during the last. year. 

Ballinakill District — Comiy of Meath. 

This district is adjoining the Ballynaskea, and similarly circumstanced j it has been several 
times completed and recommenced, and before the final award is made, which can be done 
immediately after the presentments for the two county bridges, viz., Cullenter, near the Black- 
water, and the one on the road to Rathcore, are obtained, it will be necessary to expend a 
further sum of from 15Z. to 20Z. in clearing up slips, and in some places repairing the bank of 
the main channel. All other items are completed. 

Most of the lands in this district have been thorough drained, and have produced fine crops 
of various kinds last year. 



Extracts from the Annual 'Report of Mr. Williams D. Latimer, C.E., Mi. w.D. Latimer, 

District Engineer, for the year 1849. C.E. 

Burren District — County of Carlow. 

The amount of labour given during the year was very great ; the average number of men 
employed daily throughout the entire year being 322, and during the active working months 
490. All of these men were able-bodied labourers, and many of them are now skilled in a 
sort of labour heretofore but little known in this part of the country — a circumstance that musi 
eventually tend to im'prove the condition of the labourers, as well as conferring a benefit on the 
employer who hereafter adopts the same task system which has been used in these works. 

I may also add, but for the timely employment afforded, and the anxious exertions of the 
proprietors and the gentry of the country to provide the means of employing the people in this 
work the majority of the able-bodied labourers would have been forced to have sought for 
employment in some other country, or have become the inmates of the union workhouse. 

The whole of the meadow crops between Carlow and Ullard on the river Burren, a distance 
of fifteen miles, were saved this year without flooding — a circumstance heretofore unprece- 
dented, and the quantity of land actually relieved from floods by the present works has been 
ascertained to be 1,400 statute acres; it is to be hoped that nothing may interfere to check the 
progress of the works, particulaily on the Upper Burren, where the new river enters on a vast 
tract of low lands towards Garryhill. _ , o . , r 

During the month of December a very heavy fall of ram, on the 7th and oth, caused one ot 
the highest floods, I am credibly informed, that occurred for many years ; and I consider it 
satisfactory to be able to state that whenever the works were sufficiently advanced, the channel 
was sufficient to discharge the floods, and that no injury occurred except a few slips in places 
where the old river had been crossed by the new course, and the soh of a bad sandy nature. 



Extracts from the Annual Report of Mr. Robert Mankiko, C.E., District Engineer, Mr. fi-.Vawimi?,. 
for the year 1849; on the Districts of Wilkinstown, and Carrigans, Nobber, Clyde, and Pane. , C.E. 

Wilhinstovm and Carrigans Districts. 

These districts, the first situated in the county of Meath, and the latter in the county of 
Donetral, were completed at the end of the year 1848, and very full details as to the execution 

of the" works are embodied in the Annual Report of that year. , « , j i i- 

During the present year the awards in both these cases hare been made final, and the dis- 
tricts placed under the management of trustees. . , . . , 

• It is most gratifying to me to be able to state that so far from any objections having been 
made to the cost and efficiency of the works, the meetings held by the Commissioners to hear 
anv cbiections which might be made to the draft awards only furnished opporturuties to tlie 
nroprietors who attended them, of bearing their testimony (which they did m express terms), 
to the efficient manner in which the Commissioners had carried out the works, and the suc- 
cessful results obtained I'rom their execution. . , , i. / • • 

However gratifying this general testimony to the efficiency of the works may be (coming as 
it does from the parties principally interested), it cannot be so satisfactory as a review of the 
actual state of tlie facts as they appear .in the final awards. 
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Append.! H. ^ tie Wilkinstown districl (which was carried on under the summary provisions of the Aclsl 

It was proposed to relievo 373 acres of land at a total expense of l,295f. The annual increase 
works ^ estimated at 1301, giving a return of 10 per cent, on the total cost of the 

The actual result obtained was that 700 acres 2 roods 37 perches of land wore relieved at an 
expense ot 1 7641 ; the actual increase in value ( as cerlUed by the Commissioners’ valuatorl 
was 2171 Ibs.Sd., being 12^ per cent, on the total cost of the works, or nearly 14 per cent, oil 
Mr S Mannm ® ei?penditure chargeable to the proprietors. 

C.E. Carrigans district being under the ordinary provisions of the Acts, a detailed survey and 

valuation were made previous to the commencement of the works, so that no dilFerence pasted 
between the extent of the lands estimated^to be drained, and what was actually accomplished. 

Nohher District— County of Meath. 

"'a* ‘‘.•strict during the last year in consequence of want of 

funds. A sum of money sufficient for its completion has, I believe, been lately obtained for it 
and the works will be proceeded with as soon as the weather is favourable to tlioir resumption. ' 

aiyde District— Cmn&ss cf Louth, Meath, Monaghan, and Camn. 

suspended in this district also, no funds being availuMo, until the 29th of 
August Isat. I received authority on that day to proceed with the works in Brauoanstown 
fhe St f'f ‘’"'‘S'. Md tocxceiite works immediately above tile STnic with 

torb-'ridgi. and Tallans 

Tallans, own 

Fane District — Coujiiy of Louth. 

pasatsfiss 

from the Board to suspend the works uprUiu.. . ’?■” .■ 4661 of July, I received directions 

I did not receive amhori,„ m r!f, ^ application to the treasury for funds. 

get a sufficient number of men ■ on tShoih™'^Novml??”**“' hv™ i '* ‘“I”®®''’'' •" 
in consequence of floods. “ November I was obliged to suspend the works 

up» t a:!:: *“0 w„rks, stii,. 

tools, EginEEEEtalnfaE5rew“r“‘r‘,°®’ of plant and 

euHe ya& on the actual a”‘l“f wtkt"fu“'”' -"ly P“' 

the works are incomplete. ‘ affects some lands where 

the fo 

l;„m p”'“ “ “''“'■‘1 iaa bl made Ehe d"utrie, ^ 

OTtroI the com 5 “£,° 07^“ wEtTto “"y 

.tE^if-etEaS'"^ ” ‘es "n t-opEonS .t”eir”t 

oeelEEtVrStTSftL*^^^ ptoprietors that such an excess would 

works, they gave all due weight to the f„,™ r‘- n'Stotled the increased cost of the 

Iheuecessit^of which E EcLle?to r,hlsEr^^T 'S'" *“ a-Ponditure, 

applicaaonsmadetotheCommiEn^^^^^^^ by the numerous 

sickness and famine. ® ^ vehicles of relief in time.s of 

therefore c‘oSm myilfTo leEcluaf fac“‘a"d°‘resS ofE°E '“f “‘’■'“u’ ^ 

now ascertained. results of each case, so far as they hare been 

before tfie public S,^afa citainTum ^o/monef prominently 

(although Lown to the ComSoSS ^btaineS 

assumed any official form or existence. ° ^ ^ immediately interested) have not 

A compliance with the terms of circular Mn 99 e*u r« a 
upon record the quantity of land freed from actual December 1849, enables me to place 
giving this measure of the relief effected a mo ’ }*? fb® end of tbo past year 3 and by 
expenditure, a very correct comnariarkn ™°ney value; and comparing it with the gross 
the cost at which that improvement has been^otatorfr '"’P"'™™'"* ®f“'Pd and 
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DISTRICT. 


Total of Lauds 
to be Relieved 
per FrelimLmuy 
Report. 


Quantity 
Relieved 
31st Dec. 
1849. 


Average 
Increase in 
letting Value 
per Acre. 


Gross Amount 
of 

Relief. 


Total 

Expenditure 
31st Dec. 1849. 


Average 
Relief 
per Cent. 


Mr. R, Manning, 

C.E. 


Fane . . 

Glyde . . 
Nobbor. 


A. n. P. 

1,449 1 21 
6,887 0 3 
865 0 0 


1,374 

3,300 

697 


S. ' d. 
6 0 
6 0 
10 0 


£. d. 

412 0 0 
990 0 0 
398 0 0 


£. s. d. 
6,345 10 11 
21,466 6 11 
5,235 4 2 


6i 

4-iV 


9,201 1 24 


5,371 


Av. 6 8 


1,800 0 0 


33,047 2 0 


5i 



The incro^cl value inserted in the following table is the average estimated improved value 
'.ipou the entire of each district j and, as the lands first relieved are generally (and, indeed, 
almost of necessity) those wliich will be eventually most improved, the gross improvement, as 
stated in the table, must be much under that which has taken place, and the total cost (includ- 
ing, as it does, the expenditure on works which have as yet only produced a partial effect) must 
be much above the amount of what will eventually be charged upon the portions of the districts 
now relieved. 



It will be thus perceived that an improvement has already been effected, amounting to 5^ 
per cent, on the entire outlay. 

Annexed to this report are the usual tables of expenditure. 



Extracts from the Annual Report of Mr. Thomas J. Molvany, C.E., District Eumneer, Mr. T. J. Mulvcaty, 
for the year 1849, on the districts of Ballinaniore and Ballyconnell, Rinn and Black River, C.E. 

and Eslin. 



1. Ballinamore and Ballyconnell. 

2. Loughs Oughta, Gowna, and River Erne. 

3. Kill. 

4. Derrylin. 

5. ICinmeen. 



6. Drumbominj’. 

7. Leesborough. 

8. Itinn and Black River. 

9. Eslin. 

10. Headfurd. 



The works in all the above-named districts, except the first, were suspended during tlie 
early part of the past year, from want of funds. Arrangements having been made in the month 
of June for proceeding with the works in what were considered distressed coundes, operations 
were then resumed in the Rinn and Eslin districts, of which, among others, 1 then had charge. 
In the latter part of the same month I was transferred to Belturbet, and took charge from Mr. 
Forsyth of the districts numbered above from 1 to 7, ia only one of which, the Ballynamore 
and Ballyconnell, works were then in progress. 

In the districts of Lough Oughter, Kill, Derrylin, Kinmeen and Drumbomlnw, nothing has 
been done during the year, the works being still suspended in consequence of the proprietors 
not having forwarded their second assents. In the case of Leesborou^h district (in the county 
of Monaghan), the second assents were furnished early in the season, but as it does not lie in 
what was^considered a distressed county, funds were not immediately available for carrying on 
the works. In tho month of August, however, one half of the required sum having been pro- 
cured from a private lender, the other half was advanced by Government, and the works were 
then resumed. •, i. j i 

In the Rinn, Eslin, and Leesborough districts the works were resumed at such an advanced 
period of the year, that full advantage could not be taken of the summer and autumn season, 
and the winter has been so unusually wet that all our operations have been greatly retarded 
for the last three months by frequent floods, and almost constant bad weather. I have had a 
rain-gauge fixed up at Belturhet since the 1st of November, and I find that during that month 
there fell 6-82 inches of rain; during the month of December there feh 4- 22 inches, of which 
3 * 97 inches fell between the 1st and l/th. I have no registry of the fall of rmn in this neighbour- 
hood during the month of October, but I have no doubt it must have been at least five inches, 
so that between the 1st of October and the 17th of December, a period of eleven we^. there 
appears to have fallen 15 or 16 inches of rain, a quantity about half as great as the average 
vearlv fall of rain in this part of the country. _ , • n j * 

The large quantities of flood water which the mam rivers m each district were called on to 
discharge during the continuance of those heavy rains, caupd frequrat interrujstions, and m 
some cases a complete suspension of the works in the main channels, particularly near the 
lower end of each district. In consequence, however, of the advanced state of the works, 1 iiave 
been enabled to make arrangements in most cases for continuing work to a considerable extent 
during the winter months, by employing the men at the upper portion of the mam channel^ 
and at minor branches of the district where the floods are less formidable, and sooner passed off 
than in the lower portions; atworksof masonry and the quarrying and dressing of stone, &c., 
so as to keep the most efficient portion of the staff of overseers, foremen, _&c., employed probt- 
ably during the winter, and be prepared for completing a large quantity of important work 
during the ensuing season. * • * • 
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Appendix H. 

D7'a»iage. Bdlliiunnore and Ballyconnell Distnct> or Junction Canal between the Shannon and Erne— 
Counties of Leitrim, Cavan, Fermanagh, and Roscommon. 

Extracts from the A lai^e amount of work, chiefly belonging to the navigation part of this Project, has been 
Annual Reports for executed durin<^ the year. The number of labourers aud tradesmen employed has been equi- 
1849, of the Dis- talent to an average number of 1,646 men per diem for the whole year, and when at full work 
tnct Engineers. months of'’june and July, there were upwards of 4,000 men daily employed. The 

Mr T. J. Mvlvanv earthworks of the main channel are in a very fomard state, particularly between Lough Erne 
C’.E. and Ballyconnell, which part is nearly finished; between Garadice atul St. Johns Loughs, 

between Drummanny anil Lough Scur, the summit level, and on tho Shannon side of the 
summit between Kilcare and Leitrim, which part is to be almost entirely a still-water naviga- 
tion, and all the earthworks of which will bo completed early next season. Tho heavy rock- 
cutting at the summit level is also progressing steadily, and will be finished ns soon as the rest 
of the line. Two locks have been built at Caroul and Ballyconucll, ready to receive tlie 
gates. A third is nearly built at Ballynamote, and a fourth is now in progress on the Sliannon 
side of the summit, and a great quantity of cut stone and rubble is prepared and laid down at 
the sites of all the other loclts. Two new bridges over the main channel at Aglialunc and 
Ballyconnell, and one over the navigation cut at Ballinamore, are now completed, aud have been 
for some time open to the public. BallydufF Bridge is built, and the approaches arc nearly 
completed, and three public j-oad bridges over the canal, between the summit and tho Shan- 
non, have been built up to springing level. Two of these latter are oblique bridges, at Kil- 
dare and Newbrook, and one at Leitiim is square. Two accommodation bridges have also 
been erected, one at Drummany and one at Sheffield. 

The weir at Ballyconnell is built, with the exception of a gap left for tho convcnienco of 
unwalering the upper works, anclstone is prepared for the wharf at that place. 

A dredo-iog-vessel, worked by men, which was purchased for the use of the Lough Oughter 
district, has been transferred to this district, and is now employed clearing away the dams, &c., 
at Aghalane. A spoon and bay-dredge has been also fittcil up, to work Demagoi’o au<l Car- 
rickdease, and it is in contemplation to provide one or two additional dredgers, worked either 
by steam or manual poweri to form the channel through tho lakes, and in other places where 
the work can be done cheaper by dredging than by excavation in the ordinary maimer. 

The navigation from Lough Erne to Ballycomiell may be conveniently opened by tlm latter 
end of next summer, and if the works are proceeded with vigorously, and without any unfore- 
seen stoppage, the whole line of navigation from Jjough Erne to the Shannon may, it is hoped, 
be opened before the winter of 1851. 

An important feature in the design for this district, is tho mode of dealing with several 
mountain streams which emptied themselves directly into the main river, causing great incon- 
venience, by the suddenness of their floods, and tho large quantities of gravel and sand which 
they carried down and deposited in the river coui-se. Advantage has been taken of any natural 
facilities which presented themselves for diverting the course of those streams into tho lakes 
through which the main river flows, wliere the mountain floods will be received and regulated, 
and where the deposits of gi-avel will not be productive of such injurious results to tho drain- 
age and navigation as they would be in the narrow river channel. The principal cases of this 
description are the diversion of the Yellow River into St. John’s Lough, and of the Aghacush- 
lanoand Driiiey rivers into Lough Scur, of each of which a section is forwarded with this report, 
showing their present state. The cut for the Yellow River was nearly finished in 1848 ; it was 
completed to die proposed dimensions, and the river turned into it in the month of August last, 
since which time it has carried off all floods safely, but an attentive observation of the heights 
to which the floods rise in this cut, as well as the effects produced on the bottom and slopes by 
the action of the water (the result of which, up to the present time, is represented on tho sec- 
tion), shows the necessity of increasing the section of the cut., and modifying the gradients, so as 
to insure the stability of the channel, and an efficient discharge oi extraordmary floods. These 
alterations can be easily effected next summer. The cuts for the Aghacushlaiie and Driney 
rivers can be completed, and the rivers turned through them, early in the approaching summer, 
and the completion of the excavation in the main chaunel, between Lough Scur and^St. John’s 
Lough, can tlien he easily effected. 

Rinn and Black River District — Counties of Leitrim and Longford. 

The only work in progress in this district, at the commencement of the year, was the building 
of Cloonart Bridge. It was completed, with its approaches, early in March, when it was 
opened to the public, and the temporary bridge removed. Funds were not furnished for the 
drainage works until June, and on the 10th of that month the works were resumed, and have 
since been carried on as briskly as circumstances would admit of, and with much success, at 
Annagheoolene and Johnstone’s Bridge, Annaghveagh and Tooman, through all of whicli 
shoals a deep channel has been excavated up to the mouth of the Rinn Lough. The valua- 
ble low lands in that part of the district are greatly relieved, aud free from floods, except the 
lower end, which is subject to the backwater of the Shannon in high floods, and some of the 
upper portions, where the works are not finished, and which are sml liable to be covered with 
wafer, but only in very high floods, aud for a short time. 

The cut has not yet been. carried to the full depth into Lough Rinn, but the surface ef that 
lake has been lowered 18 inches, both as regards its summer arid levels. Lurga Shoal, 
which is nearly all rock, has been cut through, except a short portion of the upper end. Tap- 
drains, and other preparations for work, have Ijeen made at the shoal under ^inn Castle, and 
also in the lower division of the Black River. Work has been commenced at several -of tlie 
branch drains between Rinn Lough and Cloone. 
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A new bridge 40 feet, span, is now being built at Johnstone’s Bridge; the abutments are 
bmlt, and nearly all the materials prepared to complete it; and at Lnrga three of the old 
small arches have been taken down, a temporary bridge erected, and materials prepared for 
building one new arch 20 feet span. 

Careful sections and borings having been taken of the proposed new cut for the Black- 
River, across Breauross Bog, into Lough Rinn, it has been found that the cost of that line 
would be too great, as compared with the advantages to be derived from it ; and it is therefore 
now intended to follow the present river course, as calculated upon in the original Report. 

Tile lands in the Streamstown division, the works of which were executed" in J 848, are now 
wonderfully improved, and have been perfectly safe from the highest floods of the last two 
winters. 

A revised survey and valuation of the injured lands in this district has just been completed 
by Mr. Fitzgerald, one of the valuators of the Board, and it is gratifying to find that the 
amount of benefit to be derived from the measure is considerably greater than what was esti- 
mated by me in the preliminary Report, while there is every reason to conclude that the cost 
per acre of the drainage will be less than the estimate. As this case is at present under sum- 
mary proceedings, a supplemental report is being prepared, which shall be shortly submitted 
to the Board, with a view of collecting the second assents of the proprietors. The limited sum 
of 3/. per acre is not, however, nearly expended yet. 

£sUn District — County of Leitrim. 

Tile works of this district were also suspended for want of funds until the month of June, 
when they were resumed, and have been steadily progressing since. The lower portion of the 
Main River from the Shannon to Cloonboniagh Lough, is now finished, with a few triflino- ex- 
ceptions, as is also that portion from the flats below Lough EitIII Bridge, to those above Esliii 
Bridge. Works are now in progress above Eslin Bridge, and also at the upper end of the 
district, near Lough Funshinagh. Corrascoffey and Lough Errill Bridges have been substan- 
tially underpinned, and a new bridge, 18 feet span, is now being erected at Dromod, the abut- 
ments of which are built, and materials prepared for finishing it. A stone accommodation 
bridge. ] 8 feet span, and 10 feet roadway, has also been built at the site of Cloonclivy old 
wooden bridge. 

The results of the works, so far as they have been carried out in this district, are most 
marked and satisfactory. The floods are carred off through the new channels, generally at a 
level of three to four feet below the fow banks, and even the extraordinary floods of October last, 
and of this month (December, 1849), were six inches or a foot below the former level of 
■summer-water. Mr. Fitzgerald has made a revised survey and valuation of the injured lands 
in this district, and, as in the case of the Rinn, the result is more favourable than I estimated 
in the preliminary report. As the sum of Bl. per acre is nearly expended in this case, it will 
be necessary to collect the second assents of the proprietors without delay. A supplemental 
report is being prepared, and shall be submitted to the Board immediately. 



Extracts from the Annual Report of Mr. Charles S. Ottlet, C.E., Engineer for the 
Year 1849. 

Glenariff District — County of Antrim. 

The works on the small district of Glenariff were commenced in the month of June, 1849. 

The worlc of excavation was proceeded with in the early part of the season for the whole 
extent of the district, except about 200 yards at the up-stream end, where grain crops, &c., 
interfered. 

It was found, however, that after going a certain depth, about 3'6 to 4 feet, in the upper 
parts, the water became so troublesome that nothing could be done till the down-stream part of 
the river should be finished, and by that means a tap brought up to the other reaches. 

All attention was then directed to finishing the first mile next the sea, in which it so hap- 
pc'iied the main obstructions in the old course existed, and that mile was completed in October, 
but at too late a' period to allow of economically or successfully proceeding to bottom the 
up-sfrcam length. 

I may here observe, that the floods with which the Glenarriff Valley is frequently visited 
are of an unusually sudden and violent character ; a few hours’ heavy rain will suffice to place 
the extensive low lands under water, and destruction to the crops is a matter of frequent 
occurrence. 

Under the.se circumstances protecting walls (which were built with a batter of 3 inches to 1 
foot) were subjected to most severe trials, and though some of the heaviest floods that were 
ever known in the glen occurred shortly after those walls were constructed, they have stood 
without failure, and their sufficiency has now been fairly and fully tested. 

These walls are certainly expensive, but ultimately in the maintenance of the works they 
will no doubt be found fully to repay their cost. 

The stone used was not favourable for building purposes, having been collected from the 
fields and hill-sides adjoining the valley, and not taken from any quarry. 

The tenants of the district and neighbourhood collected these stones, and delivered them at 
the several points of the river at which they were required (including value of stone) at the 
rate of lOJ. per ton of 22 cubic feet, measured in square heaps constructed for the purpose— not 

2 A 
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by the carters themselves, but by a person specially employed to form them so as to guard 
against imposition. 

The provision of the material in this way was serving a two-fold puipose, as, in addition] to 
supplying the work, it was very beneficial, inducing tho tenants to rid their land of stone. 

And the effect was rather extensive in that respect, the quantity of stone so procured being 
3,800 tons. 

* * « • * 

The excavation has been done entirely by task, and the men have earned from I4d. to 20rf. 
a-day ; they became good workmen after a little practice, and were found extremely willing 
and well conducted. 



The length of channel finished, and through which the floods have passed this winter, has 
proved itself quite sufficient for the discharge, and great relief has been afforded by it already 
to the fiat lands of the district, as it is found that when very heavy floods do come and spread 
over the ■upstream portion of tho valley not yet finished, the water does not remain out anything 
like the same length of time as formerly. 



Lough Neagh District — Drainage, NavigaHon, and Water Power — Counties Derr-g, Antrim, 
Down, Tyrone, and Armagh. 

As in the years 1847 and 1848, so now in 1849, the works which have been in operation 
were confined to the improvements of the Lower Baun River. 

This is easily explained by the fact that it is the only outlet to the Lough, the lowering of 
wliose water, and of the tributaries running into it, is sought to be effected, and the extensive 
lands bordering on them to be relieved; ami although much is intended to he done on the 
tributaries themselves, viz., the Blackwater, Upper Baun, Toll, Callan Torrent, Main, &c., 
yet such must be consequent on the improvements on tile Lower Baun, tho paramount 
importance of which may bo at once seen by reference to the estimate for the district, tlie total 
of which is 195,000A, and of this ujneards of 150.000Z. is applicable to works peculiar to tho 
Lower Baun, which is 32 English miles in length from Coleraine Bridge to Lough Neagh. 

* * * • :* 



Summary of Work done . — The whole of the new salmon cribs at the “ Cutts” have been 
completed in the most permanent and improved manner. Fisliing commenced in them on the 
1st of May, and the number of salmon taken exceeded by one-half the produce within the 
same period of 1848. 

The navigation channel approaching the lock site has been completed for 600 yards in 
length, which includes the whole of the rock excavation in that part of tho district. 

The eastern weir at “ Cutts” has been built, and two-thirds, or 220 feet of the western weir 
and the weir basins adjoining both have been bottomed. 

The action of these weirs is found to be most effective, and they 'are proved to be perfectly 
stanch. 

Two hundred yards of navigable channel has been finished at Loughans, and the lock 
masonry at “ Cutts” considerably advanced. 

Movanagher Lock is finished except the gates, and three-fourths of the stone ready for the 
lock at " CaruToe.” ^ 

Movanagher Canal is entirely completed from end to end, and the shoal very nearly 
removed. ■' ^ 

The new eel-weirs have been erected at Portna, and duly transferred to the lessee. 

The Portna Canal has been bottomed and finished off in every way, and the shoal excavation 
advanced very nearly to completion. 

The whole of the rock excavation throughout the district may now be said to be finished. 

The entire quantity of stone necessary for the piers and abutments of Portglenone Bridge 
has been prepared ready for setting, and one-half of the old bridge is cleared away. * 

The most important part of the Toome Weir has been got in, and one of the moles in part 
constructed. ^ 

The following general abstract exhibits the principal items of work executed during the 
year ; — ® 

Cu. yards, fRock excavation .... 80,000 cubic yai-ds. 

205,000 (Clay, &c. excavation . . . 125,000 „ 

Stone quarried and dressed . . 51,000 cubic feet. 

Masonry built, exclusive of fence walls 3,876 cubic yards. 

The greatest number of men employed at one time on the district was 1,500. 

The salmon-weirs at the Cutts,” in their old and dilapidated state, had the crib-floors 
piaced at one foot above the level of high wafer. 

The Commissioners, however, determined to lower the new ones 3 feet, so as to admit the 
tide. 

The fishing.people strongly objected, and at their special request one crib was left at the 
tii|her or original level, and the other tliree were sunk as described. 

The result proved the Commissioners’ plan to be the right one, for out of 1,204 salmon 
taken lu 1849, eleven fish only were caught in the crib whose floor was on the highest 

of admitting the tide, therefore, to salmon cribs is sufficiently proved by the 

The new eel-weirs at Portna are of most improved and permanent construction. 
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Ine i^oitna eel-weirs have not therefore had a fair trial on (hi'q tlm first- » r*i. • 

inoperative by the fahera themselves, aotwithstaol 
gwmcntne quantity ot eels taken by their means was considerable. 

doubt whftPvlr intended they shouU be fished, tliere is no 

doubt whatever of theirsiicressful operation and improved productiveness as comnareH with th^ 
perishable and highly objectionable structures previously Lsting compared with the 



Gener.a.l Observations. 

vee'v Sa’t"" 5° »f *' "■»* ti»»« on the Lough Neagh Distriot for the 

year 1849 it Will appear that the operations have been continued at theseveral imuortant 
points on the Lower Bauii which had been in prooress in 1848 and in ad/t:t;/,„ » 
h is'Tt' tiotnmentmg the works at Portgfenone and TMine' and at the' la°tCT Sace 

It IS satisfactory to state that the construction of the great reguiatint^-weir has been so far 
advanced as to render its completion a matter of easy accomplishment ^ 

cep.lnTe?hl1oS:“Si - 

relLTS'nt •“ e^tnifaX^^Ier'"*' 

The great natural obstructions which interfered with the discharging powers of the Lower 
Baun being at intervals, and dividing the river into a number of flal or reaches, the points at 
ShrJ'in t P'-oceeded with was of necessity restricted to those particular shoals, and 

rock ^ ® material to be excavated and removed from them was solid Whinstone 

“y- 1'“-^ 

"“""‘y pirtially across the river at the several points ro- 

fened to, were in every instance removed m sufficient time to give the winter-Boods the Ihll beneat 

n™ oftheriter the water is 

now little higher than the ortlmary summer level, and ia all parts of the district, including 
Lough Neagh and its tnbiitaries, so lar as they are effected by the lough level, it is lower than 
it has eier been known at this advanced period of the year. 

It cannot be said that we have had less rain in 1849 than in ordinary years, for the con- 
trary « notorious, and the ram-gaage kept at Toome testifies to 15J indies of rain having 

fallen there within the last five months. «u uaung 

The same causes, then, which have kept the flood-waters down to the level at which thev 
now stand must naturally operate in making those watei-s subside earlier and more raoidlv 
than has usually been the case. ^ ^ 

An opportunity will be thus afforded of entering upon the several portions of shoal vet to 
be removed much sooner this coming season than was practicable in past years, and pushiiw 
them to completion rapidly and economically provided sufficient funds be available for the 
purpose. 



On the whole, I dunk it must be readily seen and admitted that each sea.son’s operations give 
additional evidence of the great usefulness of this extensive measure ; and as the work pro- 
ceeds, that fresh proofs are afforded of the sufficiency of the general designs for securing those 
benefits and improvements anticipated to arise from their completion. ^ 

The proprietors and tenants in the line of works have continued to afford every facility to 
the progress of our operations. ^ ^ 

The task-system has continued to work well upon this district, and the labourers and 
tradesmen employed have conducted themselves in every respect satisfactorily. 

In the months of August and September there was some difficulty in getting men, from their 
being occupied with harvest-work, both at home, in Scotland, and in England. 

But, indeed, it may be inferred that there has not been more demand for labour at any 
period on this district than the works were able to supply, from the fact that the poor-houses 
are not full, and that there is not a single case of out-door relief in any of the four unions 
abutting on the Lower Baun, viz., Coleraine, Ballymoney, Ballymena, and Mao-herafelt. 

In concluding this Report I would respectfully urge upon the Board’s consideration the 
great importance to all parties concerned of a sufficiency of funds being made available for 
taking full advantage of the practical engineering facilities which will exist for the economical 
performance of a large amount of work on this district in the approaching season of 1850. 
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Extracts from Annual Report of Mr. Samubl U. Roberts, C.E., District Engineer, for 
the Year 1849. 

LougKs Corrib, Mask and Carra District^Counties of Galway and Mayo {Galway Dicision). 

Navigotion—Tidal Basin—Canal— Locks and Sioivel Bridges—Descriptiou of fforh 

executed. 

Considerable progress has been made with the navigation-woi'ks from Galway Bay to 
the River Corrib. The exterior wall of the tidal basin lias been completed, and a secure 
linintr of puddle carried round the whole work. 

The site of the tidal lock and basin has been enclosed, and the neccs.sary excavafion is now 

^*^7^he canal e.xtending from the basin up to the River Corrib near the Bleach and Marble 
Mills has been excavated, with the exception of a small portion throtigh the western river. 
The liuining walls have been completed from Polan’s-lane to the Presentation-road, and a 
large quantity of Ashlar stone prepared for the locks, tidal basin, walls, and swivel-bridges. 

Should nothing unforeseen occur, I have very sanguine hopes that the whole of these works 
will be completed before the close of the present year. 

Drainage Newcastle Skoal. — The only work executed under this head in this division of the 

district is the deepening of Newcastle Shoal; this excavation would have been completed 
but for the early period at which the floods let in, which rendered it impossible to proceed with 
the work after the 20th of October. 

Mill-power — Tail-race for Mills at Ncvxastle — Bleach and Marble Mills. — I may here 
advert to a departure made from the original design by which t!ie purchase of three mill-powers 
which obstructed the navigation works has been saved: I allude to the water-power of the 
Bleach and Marble Mills and Newcastle Distillery which are situated immediately on the 
north and south sides of the canal at the point where it enters the River Corrib. I'lie claims 
made for the purchase of the water-power of these mills, together with that of Newcastle, 
amounted to upwards of 12,000/. 

The work shown on the accompanying plan in connexion with those mills was determined 
upon by Mr. Commissioner Mnlvany: it consists of a deep tail-race carried up from the 
western side of the present salmon-weir passing under the canal, and is extended on to the 
Newcastle Mills : by this arrangement the power of these three mills, which does not at 
present exceed 30-horse power, may be increased to 100-horse power: the whole expense of 
the work is estimated at only 4,563/. 6.r. Id. 

« w * * • 

The design for the other improvements in this division has been prepared, and with the 
means now available of partially unwatering the river through the canal cut, the works in the 
main channel in the river can be carried on during the approaching season with rapidity and 
economy. 



' Cong Divisim — Drainage and Navigaiion Channel. 

In this division is included those works connecting the navigation of Lough Coirib and 
Mask, and also regulating the level of Lough Mask, so as to relieve the lauds along its banks 
and tributaries from flooding and injury. 

This work, which consists almost altogether of excavation through cavernous lime-stone, has 
been carried on with much vigour during the past year. 

* » • * » 

The necessary preliminary steps have been taken for the purchase of the lands and premises 
required for the proposed works. 

The heavy plant, such as rails, waggons, and gautry frames, have been procured and 
delivered at Cong, and every preparation lias been made for caiuying on the work with vigour 
when the flooth on the upper part of the division have subsided. 



Eastern Division — Clare Galway River. 

The frequent and early floods which occurred during the past year retarded considerably die 
progress, but notwithstanding a considerable quantity of work has been executed. The neces- 
sary materials have been prepared for rebuilding Clare Galway Bridge, and a temporary 
bridge erected to admit of the traflic being carried on while the new structure is in progress. 

The works in this division were commenced on the 20th of June, and with several interruptions 
from floods, were finally suspended on the 20th of October. 

***** 

Western Division — Moycullen Works. 

The works in this division of the district were commenced on the 1st of October. 

The large bog lying between Doon and Ballyquirk Loughs has been tapped by longitudinal 
and transverse drains, and has already subsided about 2J feet ; 15,817 cubic yards of rock, 
clay, gravel, and bog have been excavated. ' ’ 



Concluding Observations. 

The works in this district have been executed within the estimates authorized by die Board, 
and strictly in accordance with their instructions. 
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The men have in every instance been employed in task-wnrV cn-,A . • 

considerably both in skill and the amount of their Lrnings ’ ontinue to improve Appendu H. 

Accurate regisltics have been kept throughout the dietrict of the fall of rain and rise and 
fall ol the lakes. These observations coincide generally with those made by Mr Farrell when 2- 

'Th^torh h'’ • . Estootsfmmthe 

disShthlfl^oTng" toa.suffloient extent to relieve any lands in the 

Turlouglmore District—County of Galicay. 

th portion of the month of Augnst the works were suspended by floods, and on 

the I3th ot October all the l^unds allocated to this district having been expended all works 
were stopped, and before additional funds were obtained, the: winter-floodsTad set in The 
only work carried on since tnat period has been the rebuildincr of Claretuam Bridge 



trict Engineers. 

Mr. S. U. Boherts, 
C.E, 



Lcuhagh jDiviston. 

a. '■ock-cutting in this dlyision might have been completed, but that it was impossible 

to procure a sufficient number of bands to fill the works. pussiuie 



Corrojin Division. 

The works in this division, which were commenced with a view of lowering the level of 
Cloonkcen Lough, and thus relieving the Claretuam Division from back wa?er, were sus- 
pended m consequence of floods on the 11th of August, and the state of the funds of the 
resuming them again. 2,519 cubic yards of rock and clay have been 
excavated during the past year. ^ 



Claretuam Division. 

"'Tk'*- 1 1 f™" ‘ta Tuam and Galway-road to the old river comae 

on the north side has been openrf to a depth of 6 feet, and the new bridge wiU be completed 

Sistrtt ftoTbaci-wato. " 



Annagh Division. 

division consists of the improvement of a tributary to the River Clare. 
2o,lo7 cubic yards have been excavated. 

General Observations. 

Tlie observations made during the last flood, when at its maximum height at the Brid^re of 
L^kagh, indicate a chscliarge of 162,000 cubic feet per minute. Tlie whole of the district, 
with the exception of 1,270 acres, was under flood. 

This discharge, which continued at its maximum height for 36 hours, was undoubtedly due 
not only to the catchment supply, but also to the waters accumulated on the low lands, from 
which the outlets have not yet been completed, but it nevertheless makes me apprehensive that 
the proposed channel which is calculated to discharge only 74,142 cubic feet per minute wHl 
not be sufficient for the perfect drainage of the district. 

I trust sufficient funds will be placed at my disposal to complete the district within the 
present year, for it not only has been a long time on hands, with heavy interest accumulatino- 
but It IS most desirable to complete it before the waters of the Dunraore end Monivea districts 
are poured into it. 

The extent of land relieved from flooding up to the 31st ult.,.is as follows: 

Between Claretuam and Corrofin ... 

, , Corrofin and Lackagh 
, , Lackagh and Cregmore . . . 

Total . . 1,270 



ExTHioTB from Akkoxi. Repokt of Mr. Tebkkce Smith, C.E., pistrict Engineer, for the Mr. T. Smith C.K. 
year 1849. 

Dallyteigue Distinct — County of Wexford. 

• • * • • • * 

My last Annual Report, dated 2nd January 1849, described the progress made in the works 
of this district up to that date, and referred particularly to the suspension of all operations 
which had continued from the previous September from want of available funds. Throughout 
the remaining part of the winter, the entire spring, and a portion of the summer of the 
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Appendix H. pi'esetit, year, from the same cause the same unfavourable state of things continued, the Board 
Drainage. iiaving been unable before the 12th of May to issue an order for the resumption of the works. 

^ — The progress which had been made in the district having been thus unavoidably abandoned 

■' for eight months, and having been also, in a raw state, subjected to the attracting influence 
Extract from the ^ severewinter.it would be difficult to describe the exact state in whicii mutters were 
1 fo“tid upon the 14th of May, the date on which these works wero again resumed. It is, 

trict Engineers. however, beyond all doubt, that a considerable sacrifice in money and time lias been the 

result of this suspension; for, after resuming operations in May, much of flic onsijing favour- 

Mr. T. Smith, C.E. ^ble season was necessarily consumed in repairing the ravages of the preceding winter, and 
unwatering deep cuttings which had been quite diy, when for the reasons stated they were 
unavoidably given up the previous season. 

Upon resumption of the works, the excavations of the canal and tributary rivers wero pro- 
ceeded with, unwateriiig and working the quarries for the purpose of obtaining suitable stone 
for the bridfres were al.so put in hand, and the selection and dressing of a largo quantity of 
materia! fitting for cross channel embankment and the bridges have been effected up to the 
close of the year. 

Tiie total quantity of material of all kinds excavated in the district from the date of 
resuming work was 96,380 cubic yards, of which 85,130 cubic yards were clay and gravel, 
and 11,250 cubic yards were limestone rock. In addition to this, 5,600 cubic feet of pitched 
ashlars, suitable for the front work of bridges and sluice tunnels, have been prepared ; two 
bridges, each of 30 feet span, and two sluice tunnels under canal banks have been completely 
built; a gangway, 600 yards in length across the estuary at Cull, has been constructed and 
stayed up ready for the railway to be laid upon it, and several other preliminaries (such as 
the purchase of timber and railw-ay bars) have been completed, tending to expedite the 
progress of the works during the ensuing spring and summer. 

Of the canal excavation, there are 40,000 cubic yards remaining to be clone. Three 
bridges across canal are yet to be built, and the embankment at Cull witli the large sluices to 
be constructed; but as every preparatory step has been taken to prosecute these works 
vigorously during the incoming year, I feel quite decided in opinion, that, should funds be 
made available, another season will suffice to complete all the works requisite to render tlie 
slob-lands of the district in a fitting state for the minor operations of the husbandman. 

As the works in this district have now been in hand for some years, it would no doubt he 
satisfactory to be able to state, that a certain number of acres had been actually relieved Irora 
the injurious effects of floods. While, for the present, the Board cannot have this gratifying 
statement, it will be recollected that the reclamation in progress in this case does not in Us 
nature admit of partial results. The project, as a whole, is made up of a series of imporlaiit 
pans, the perfection of each being a condition absolutely essential to render the other parts 
available for any useful effect. Most of those parts are now far advanced towards completion ; 
but until they are all capable of acting in unison with each other, the acres actually reclaimed 
■ cannot be counted, and hence the greater necessity for stimulating by every possible means the 
progress of what remains to bo done to effect this desirable end. 

But although the nature of the case at present precludes the possibility of estimating the 
€xte.nt and value of the progress made by the number of acres actually reclaiinad, many satis- 
fectory collateral results have been developed by those portions of the works which have been 
completed or far advanced, and which give ample earnest of the ultimate success of the under- 
taking. Whether we look to the equalization of the times of ebb and flow in the tideway 
occasioned by the small work_ at “ Ring’s Nook,” the beneficial effects thus created upon the 
bar of the estuary, or the efficient formation of a navigable canal, extending a distance of five 
miles through a populous locality distinguished for its industry, every step in the pronross 
which has been made up to the present time gives full assurance of ultimate success to an 
extent far beyond anything originally anticipated. 

The system of “ task work”’ referred to more fully in my last Annual Report is still in 
operation in ibis district, and its many advantages are continuously apparent. The rates of 
pay earned by the labourers have ranged from 1 j. 2d. to Is. 8^1,, giving an average of about 
Is. 5d. per day; and I have much satisfaction in being able to state that the workmen have, 
during the past year, maintained their former high character for orderly habits and <^eneral 
good conduct. „ “ 

The total number of persons employed upon the works of the district during the year was 
55,136, giving an average.of 176 meujdaily, for the working days of the year. 



Extracts from the Annuai. Report of Mr. George Tarrant, C.E„ District Engineer 
' ’ for the year 1849. 

Di^nmore District. — Counties of Gahoay and Mayo. 

On the 21st June, 1849, I had the honour of receiving the Board’s appointment as District 
Engineer to the Dunmore Drainage, and immediately alter commenced, with the assistance of 
Mr. Ciutterbuck, to prepare the necessary surveys, sections, plans, &c. Estimates for the 
Ballygaddy division (which being completed by the end of July) were submitted to the Board, 
who were pleased to saucliou and approve of them on the 3rd of August following, with 
instiuctions to commence the works with all possible dispatch. The remainder of the month 
of August, to the. 20thj was occupied, in preparing a stock of plant, and in fitting up stores, car- 
penters’ shop, smithy, magazine, and offices at Ballygaddy and Brooklawn. The plant in the 
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relief stores at AlHoiie being transferred to Ballygaddy, enabled an . a 

made than otherwise could ; for, although a wreat nortion of h ^ " ®*®tt to have been 

plant could not have been manufactured in the time ^ equired repairing, still new 

On the 24th of August, the channel haying been set out, the excavation 

fl t0_the.9th of October, the excavations were suspended in consequence of the 

Wdg; ■’'bS o\"X oTtrar:mh”,b''‘' between SaTanl S 

, f ’ out on tne iaitli Ot that month the waters accumulated to such a heiu-ht ahntr^ th,n 

SanLnd le"'offdS*™^^^^^ to cut 

On the 15th, the flood having fallen, enabled the works to be enmmo«r.»,t *• »i, 
extremity in the clay cutting for I length of 1,040 feet, and in the mck abovS Ttankfor Wn 
feet , but on the 20tfa all operations were obliged to be suspended in cooseanpnfA nf tv. u 

it? ct'o? st'h rS;S °i «tTpoTdto“t^^ 

fb.' (I ° ‘“‘".““S'”, be as yet derived from the works exeeuled will be the lowetl 

beretofore, which will afford an opportSf 

Monivea District.—County of Galway. 

The excavation was commenced at the lower extremity of the Ardskea d;xn«A„ ..j' • • 
Turloughmore district, for a length of 700 feet, early in Au^st Thrsav^n; offi 
the latter end of Aum.st absorbing nearly all til, .atTaLrlttruS^tourS TaiJS 

u o/Septem a dam was made acioss the site of the channel in the Tur- 

lough, about the middle of the length of the out, which ponded the water, and enabled '2 350 feet 
of the cut to be opened, and 400 feet of it sunk to bottom. Although every exertion was made 
notlSTthen TavS “ " “““1“"" of the^greate^ part of the harvest 

°° "“^'1 *e 18th, when the number of 
men was increased to 600, procured m consequence of the suspension of the Turiou^^hmore 
Tn thlSoth of the cut, 4.750 feet, put in operation; but the weather breaking 

rain continuing for the entire of the night and the day following, causini 
a heavy flood, stoppe^d all further progress of the works for the remainder of the mohth Thf 
woul/hf he'ght as to endanger the crops of the adjoining lands of Armagh, which 

would have been destroyed were it not for the cutting through of the road of Ardkea, which 
^ughmore^dytriV^^ amounting to 72,000 cubic feet per minute, to pass off into the Tur- 
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Appendix J. 



State of the Registry of Fishing Vessels on the Coast of Ireland, to 1st January 1850, pursuant to tho 5th and 

of Maritime Parishes; Extent of Maritime 



Name 


Boundaries. 


Dis- 


B^steriog 
^ OiSoets. 


1 1st Class Employed 
1 in Fisheries, 1849. 


2nd Class 
Employed in 18J9. 


1st Class 

Employed in 1850. 


2nd Clo 
Enijiloyad it 


i 3850. 






Bede 




, hlen. 


Boys. 


Vessel 


s| Man. 


Boys. 


Vessel 


s Men. 


Buys. 


Vtsseli 


1 Men. 


Boys- 




Dublin • . 


Prom theW hip of Water, 
near Rsheny, to the 
Breaches, W'ieklinr. 


A. 


Captain Neame . 


84 


52. 


m 


186 


1,17D 


49 


94 


551 


118 


202 


i,235 


50 




Gorey . . 


Prom the Breaches to 
the Sluice, Wexford. 


B. 


Captain Bowie • 


163 


978 


130 


78 


350 


78 


119 


714 


86 


62 


248 


36 




tTexfoid . 


From the Sluice, Wex- 
ford, to the east benk 
of Bannow Perrj'. 


D. 


Captain Dongles . 


48 


371 


= 


357 


1,687 


18 


SO 


186 


= 


304 


1,715 


18 




Waterfoiil . 


Prom the east benlc of 
Bannow Perry to Bal- 
l 3 rTOile Head. 


E. 


Captain Clifford . 


57 


; 216 


20 


273 


1,077 


31 


58 


212 


19 


307 


1,251 


SO 




Toughal . 


From BailjToile Head to 
the east aide of Baity- 
william Core. 


g; 


Captain Bagehot . 


IS 


453 


25 


485 


1,252 


63 


98 


552 


37 


501 


2,222 


76 




Core • . 


From the east side of 
BaJlywilliam Cove to 
Flat Head. 


H. 


Captmn Hoaie . ; 


SO 


340 


47 


424 


1,711 


210 


102 


313 


37 

1 


497 


1,690 


357 




■ 


From Flat Head to the 
east side of Inchy 


J. 


Captain Douglas - 1 


83 


489 


80 


810 


4,050 


500 


89 


534 


30 


709 


3.543 


23 




SIdbbeieen . 


From the east tide of In- 
chy Bridge to Whke 
Horse Head. 


K. 


Captain Noicock « 


75 


300 


20 ' 


1,6^ 


5,046 


200 


63 


396 


S] 


1,578 


5,614 


670 




CastletovD . 


From White Horse Head 
to Inntsherkey. 


L. 


Lieut. Huugerford 


53 


203 


2 


1,572 


7,789 


128 


48 


203 


2 


1,287 


7,789 


128 




Vslentia • | 


From Iimishericeyta the I 
Bridgeof Castiemaiue. 


M. I 


Lieut. Quadling . 


5 


IS 


1 


5,8 


2,227 


189 








818 


3,565 


189 




Disgie . . j] 


from the Bridge to the 
Custom House, Blan- 
nerrille. 


N. 


Ideut. Sterne . . 


16 


90 


1 


461 


2,458 


42 


14 


69 




143 


576 






Lijtoir«l , f 


'rom tbeCuatom House, 
Bleniierville, to Tor- 
bert Island. 


0. 


Lieot. Lawrence . 


35 


150 


4 


145 


520 






163 




76 


350 


3 




Sliltotrnmal* F 


rom Tarheit Island to 
Black Held. 


P. 


Captain Pasco 








78 


228 


5 








156 


485 
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Appendix J. 



6fh Victoria, cap. lOA showing the Increase or Decrease in the different Districts si 
JDonndaries ; and the Population of each District. 



e January 1849; the Number 



Tola 


Empto 

1649. 




Total Employed in 
1850. 


Increase since 
1349. 


Decrease since 
.1849. 


Vessel 


Men. 




Vessel 


Men. 


Boys. 


Vessels 


Men. 


Boy 


Vessel 


Men. 


Boys. 


270 


1,701 


160 


206 


1,789 


168 


26 


88 


8 








241 


1,328 


208 


181 


962 


122 








60 


366 


86 


405 


3,058 


23 


414 


1,903 


23 


9 








155 




330 


1,293 


51 


365 


1,463 


49 


35 


170 








! 


503 


1,705 


88 


599 


2,774 


113 


9 6 


1,096 


25 








504 


2.051 


257 


599 


2,003 


194 


95 








48 


63 


893 


4,539 


580 


798 


4.079 


53 








95 


460 


527 


1,757 


5,345 


220 


1,641 


7,010 


701 




1,664 


481 


116 






1,024 


7,992 


130 


1,336 


7,992 


130 








289 






693 


2,243 


190 


818 


3,565 


189 


125 


322 








I 


47? 


2,591 


96 


157 


645 


■ 








320 


1,903 


42 


180 


670 


4 


117 


513 


3 








63 


157 


1 


78 


226 


5 


156 


485 




78 


257 











iNo.of 



Popu- 
Ifttion of I 
Districts 



iFishinjf estaWishment at Clontarf not so good. 

' At Dublin and Kingstown and iraprorsment 
in the boats and gear. Take of fish less pro- 
ductive. Bag-netshavebeenused. No curing 
establishments formed. Habits of the fishe> 
men peaceable. 

iThe fishing establishment in this distiicf not 



has been a curing establishmeat fom.__ 

CourtowD, hut tbie season red-herrings alone 
have been cured. The habits of the fishermen, 
quiet; birt »eiy poor. 

IAq iroproTement in the fishing estsblisbroent 
since 1844. Take of fish considerablpmore 
prodnetive. Sslmon fiiberies much iraprored. 
Bug-nets and seines the only method adopted 
for the capture of salmon. Habits of the 
fishermen regular and peaceable. 

The first class boats good, and the second class 
bad. The take of fish much about the same 
as the lost year. No curing establishments 
have been funned. The district quiet aod 
peaceable. 

dany of the boats in this district ate in very 
bad repair; all much morse uiF in gear. The 
take of fish less productive. Tiie saimon fisher- 
ies generally improved. Bag-nets used with 
succKS. No curing establishments fotmed. 
conflicts less frequent. Habits of the fisher- 
men pesceable. 

The fishing establishment fsUiug off. The 
take of fish very bad last year. The salmon 



Substance of Observations made by Inspecting 
Cotnmanilers of Coast Guard, and other 
Eseistering Officers, up to 1st January 38S0. 



leuts formed. No conflicts. Habits of the 
fishermen orderly. 

|A falling off in the number of boats, owing to 
' the fidetmeu not leplacisg those lust or 
broken. Tokeof fish less productive, sscepting 
cud and ling. The salmon fisheries geuerolly 
improved. Conflicts seldom nccur in this dis- 
trict. The habits of the fisiiermeo peaceable. 
'No perceptible differeace in the fishing esta- 
' blUbment since 1844. The quantity of fish 
taken not greater than in former years. No 
improvemeotsiothesalmonfisberies. Habits 
of the fishermen very quirt and peaceable. 
The fishing establishment infinitely voise than 
in 1844. Boats and gear going rapidly to 
destruction. The take of fi^ much lets pro- 
ductive, Salmonfisheriesnotmucb improved. 
There are three or four curing establishments 
at Ban try — by private individuals. The one 
at Castletown, established by the Euard, is 
sow held by the Society of Friends. The 
habits of the fishermen peaceable. 

Boats and gear in very bad eunditioo. The 
' take of fish less productive. Bag-net fishery 
rather improved. No curing establishments 
have been formed. No conflicts. The habits 
of the fishermen peaceable and orderl}-. 

The general condition of the fishing estahlish- 
ment is worse than in 1844, with the exception 
of the Koyal Irish Tisheries Company, The 
take of fish leas productive. The salmon 
fishery has not improved. The Eoyal Irish 
Company have an establiihoent at Dingle. 
The fishermen are orderly. 

A cooaiderable diminution in the fishing esta- 
blishment since 1844. The take of fish less 



orderly and peaceable. 

193 iThe filing eeiahlishroent in this district not 
' imprOTing. The take of fish less productive 
thanintheprecedingyeai. Bag-nrtsaie gene- 
rally used. A curing establishment has seen 
formed at Glin. Conuctslessfiequent. Habits 
of the fishermen peaceshle and orderly. 



2 B 2 
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State of the Registry of Fishing V(?ssels on t!i 





Bouadaiies. 


Dis* 


[ Registering 


let Close Employee 
in Fisheries, 1849 


t 

, Km 


2nd Class 
ployeil in 1849 


1st Cl 
Empliiycd 


rn*1859 


. 1 Km' 


2nil Class 
I'luyudiii 18.30. 


' 






Lette 




Vesse 


ds Mei 


1. 1 Boyi 


t. Vesse 


Is Mei 


a. :Boyi 


1. VeasE 


,1. Men 


. Buys 


:. Vessel 


s Men 


. Buys 






From Black Head li 
Mace Head. 


5 R. 


Captain Kemble ■ 


241 


i 1,20; 


i 24j 


1 705 


' 2,82l 


1 159 


1 74 


1 370 




! 219 


67(1 


1 50 




Qifden • • 


From Mace Head to Ru 
aoua Point. 


- . s. 


Captain Stott . . 


81 


365 


S 


659 


2,688 


: 1 


94 


320 


2 


476 


1,90.4 






Westport . 


From Boanna Point to 
AehiUHead. 


, T. 


rj 

Captain Nugent . 


34 


127 


s 


433 


1,732 


11 


22 


95 


2 


390 


1,575 


9 




BelmutUt . 


From Achitl Head to 
Butter Point 


V. 


Lieut. Dawson 


6 


IS 




309 


1,240 


10 


3 


12 




360 


1,036 


17 




EiUels . . 


Prom Butter Point to 
BalUua Bridge, 


W. 


Xieut, Henri . . 








174 


1,200 










187 


1,152 


10 




Sligo . , 


Prom Ballina Bridge to 
Ab^ey Point. 


X. 


Lieut. HamtUon . 


14 


47 




434 


2,594 


165 


15 


: 65 


1 


560 


3,140 


07 




Eillybogs . 


From AbbeyPoint to the 
south point of Gwee- 
beta Bar. 


y. 


Lieut, Blytb . . 


12 


S5 


S 


504 


2,537 


334 


12 


55 


8 


582 


3,014 


364 




Dunfanaghy 


From the sonlb point ot 
Gveehara Bar to the 
Hawk’s Neat, Inch 


z. 


laeut. Knox . , 








1,478 


i,230 


449 


4 


12 




731 


2,483 


205 




C""‘ • • 


From the Hawk’s Nest to 
MagiUigan Point. 


A. A. 


Captain. Penibid . 


51 


164 


21 


765 


3,370 


12 


49 


156 


11 


806 ' 


!,4I2 


32 




BoUycastle . I 


From Magilligan Point 
to the mountain stream 
south of Diunmaslof. 


B. B. 


Captain Holland . 








240 


817 


45 


4 


14 




588 1 


,778 


16 




Carrickfergus F 


'xom the abore stream to 
Bara Point. 


D. D. 


Captain Stewart . 


22 


67 


9 


374 1 


,032 


91 


24 


77 


9 


409 1 


,U1 


no 




Donagiiadea F 


rom Bars Point to 
Owenaleeky, 


E. E. 


Captain Harstou , 


, 47 


252 


12 


3«, 


,139 


115 


106 


467 


19 1 


,122 2 


,330 


154 




Nevcastio . F 


rom Owenaleeky to ( 
Warrenspoint, 


3. G, 


Captain Poetle . 


106 


590 


47 


S42 1 


,610 


40 


106 


580 


48 


367 1 


,835 


40 
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Coast of Ireland, fo 1st January continued. 



Men. Bo 3’8, Vessels Men. Boys 



jVeiselsj Men. jBoysl 



lutioQ of [ 
Distri 



Substance of Obierrationsmadeby Inspectiae 
Cornmnodera of Coast GuartI, end other ^ 
Regiaienng Officers, up to ist January 1850. 



\ peat decrease la the number of boata. The 
take ot fish more productive. Tlis salmon 
fisheaes last season very bad. Au attack was 
made in the annmencement of the season by 
the Cluddagh fiiheimen on some poor people 
from Bnma. The fishermen are orderly at 

i continuous diminution and deterioiation in 
boats and gear, T1,e take offish about the 
The take of fish last year mote pro- 
^ curing 
iggan OD 



stahlisbi 

able. 



than the preceding yea 
-meut has been formed at 
scale. Nu conflicts. Habits peace- 



|The fishing establishment in this district mnch 
worse M to boats and gear than iu 1844. The 
take of fish much less than in the previous 
J*’®, fisheries not impruved. 

At Boffin Island, a curing establishment is 
about being formed through the encnuragp- 
mrat of the Marquis of Sligo. No conflmts. 
^^hehabitsofthe fishermen orderly and peace- 

|ThP boats Bud gear ace in a much better state. 
Ihe Inspvcting Officer has no doabtfrora the 
■aterest taken by several gentlemen, that a 
greater change will rapidly take place. Be- 
lieves the take of fish last year was more pro- 
ductive than theprecediag. Cannot say there 
has been any improvement in the salmoufishe- 
ries. Thiee curing esiablishments have been 
I ?™f'^-NoOBnflictahavetaken place. Tie 
I nabiis ot the fishermen onlerly and peaceable, 
ru “i® 8'“'’ gwas to the 



fisherm 
iThe fishing* ei 

' in wretched pi 
unproductivi 



taken. No confiists. dubils u 
- peaceable and orderly. 

■“‘■''lishment in this district sfjll 
erly. The fake of fish very 
itb the eacoptiun of salmoo, 
rather more productive ihan last 
year. Bag-nets in very common use. No 
curing establishments formed. The habits of 
the fishermen orderly and quiet. 

The fishing establishment in this district worse 
than in 1844, hirt better than last year, as 
mMj boats were got ready for the herring 
fishe^. Little or no improvent in the salmon 
Mheries. No curing establishments formed. 
The habits of the fishermen peaceable, but 
bent nn fishing at prohibited seasons. 

IThe fishery in this district is on the decline. 
The take of fish much the same; hut the in- 
habitanfswere so much occupied kelp making, 
that they ceased fishing, as it paid them better. 
Thesaltnonfishiagnotimproved. Thefishei- 
inen orderly. 

An increase in the anmher of boats in this dis- 
trict. The fibheties lest productive, with the 
exception of salmon, which have been more so 
than usual. No curiog eslabruhinents have 
been formed. No eonflicts have taken place. 
The habits of the fishermen orderly aud quiet. 
An increase of boats in this district, but their 
condition rather worse. The fisheries less 
productive, excepting salmon, which lias been 
the most productive year ever known. No- 
curing eatablishmeut formed. The habits 
peaceable and orderly, 

A small improvement in the cumber of boats . 
employed. Take of herrings and mackerel 
raoreproductivetbanlastyear. Salmonfishe- 
liei rather improved. No curing establUh- 
menls have been formed. No conflicts. The 
fiahetmen qniet and peaceable. 
in increase in the number of boats. An ave- 
rage take of fish. LastyearnoSBlmoofiahery.. 
No curing establishments have been formed. 
No conflids. The habits of the fishermen, 
orderly and peaceable. 

The fishing establishment in this district rathen 
impruved. The inspecting camraaoder causedi 
a subscription last summer to be raised in aid 
of the fishermen. The take offish less pro* 
ductive. No salmon fisheries. No curing 
establishment formed. Bnbits of the fisbet- 
men orderly and peaceable. 
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Slate of the Registry of Fishing Vessels on tlie 







Dis- 


Resiaterioe 


let Class Em 
in Fisheries, 




Erapi 


hill Class 
oyeil in 1849. 


1st Glass 

Employed in 1850. 


2ii<l Class 
Employed in 1880. 






Letter. 


OfBcers. 


Vesaeb 


Men. 


Boys. 


Vassela 


1 Men. 


1 

j B®js- 


Vcssela 




Bvya. 


Vessels 


Men. 


Boys. 


CundiiUc . 


Prom Warr«n»|)omt to 
BtUywater. 


H.H. 


Captaiu Gibbald . 


23 


ISl 


7 


234 


1,206 


17 


12 


72 


4 


287 


1,287 


43 


Swords . . 


From Ballywotar to tha 
Whip of Water, near 
Raheny. 


J. J, 


Captain Irwin . 


103 


039 


109 


206 


798 ' 

i 


87 


60 


426 


47 


143 


422 


63 








Total . . 


1,4G1 


7,808 


910 


14,639j 


89,661 3,030 j 


1,320 


0.600 


601 


13,927 


68,630 


2,540 



Appenilix J. Report of the Inspecting Commissioners of Fisheries for 1849. 



J^'s/ieries, 

Reports of the In- 
specling Commis- 
sioners of Fisheries 
for ]a-i9. 



In furnishing our Annual Report upon the Fisheries of Ireland, we ai'U anxious to confine 
ourselves as much as possible to a statement of facts, offering in addition only such remarks 
and suggestions as shall appear to be called for, upon important questions, to which it may be 
deemed necessary to direct attention. . . 



The Sea Fisheries. 

We have taken much pains to ascertain, as nearly as possible, an accurate account of the 
number of vessels, boats, and men actually engaged in fishing during the past year, having 
called the special attention of the registering officere to this object when issuing the usual forms 
for their annual returns, and having examined them as they were received, and returned for 
correction and explanation, such as appeared defective. We believe that the tabular return 
appended may be considered as not ver;^ far from correct j at the same time we think it riglit 
to state that we caiinot rely upon its entire accuracy, and to explain the causes which have led 
to much difficulty in effecting a correct registry, and some confusion in the system at first 
arranged between this department and that of the Coast Guards, through whose officers this 
service is performed. 

The total derangement in the social condition of the great mass of the coast population, 
occasioned by the famine in 1846. has so much interfered with all previously existing symptoms, 
that it became impossible through the registry to arrive at a calculation, even approximating 
to accuracy, showing the number of men employed or vessels engaged in the fiishcries. Boats 
lay upon the beaches unemployed and abandoned, not immediattHy ceasing to exist, but by 
degrees mouldering to decay, while ownership in many cases was denied, lest this test being 
applied, might debar the parties concerned from receiving gratuitous relief, and the generfu 
disOTgamzation which arose out of the unprecedented sufiering and distress, which continued 
unab^ed for three years, rendered it most mfficult, if not impossible, to obtain accurate returns, 
whiU, added tO'this, the Coast Guard Department, having altered the arrangement of the duties 
Inspecting Commanders, and a change in consequence having occurred in the divisions 
since the districts for the purpose of registry were formed, con- 
siderable confusion h as arisen in obtaining the returns for the last two years, but which we hope 
to remedy in future by an arrangement with that department ^ 

Comparint th, rseistry of the year endhg 3Ist Dacember 1846, with that of the year endinir 
dlst December 1849, a decrease will appear of 4,636 vessels and boats, and 24,693 men and 
bo^. 

exhibits the number of vessels, men, and boys upon the registry in 
l&4o, before the famine, and the number in 1849 appearing by the returns, corrected as we 
have stated ; — o j > 



— 


Before the Famine, 
1845. 


Since the Famine, 
1849. 


Decrease. 


Number of vessels and boats of all classes. . 


19,883 


15,247 




Number of men and boys employed . . . j 


93,073 


68,380 


24,693 



When the generel nature and circumstances of the Irish fisheries are considered, it cannot be 
a matter of sijrpnse that the falling off in boats and men employed should be so great as that 
companson between the, year 1845 next preceding the famine and that 
to fear that the decrease is underrated. 

e sheries of this country have in general been prosecuted by the very poor classes around 
the Masts, who derived whatever advantage they afforded from the mere local demand, 
existing principally through persons of their own class; and unfortunately, while the main 
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Coast of Ireland, to 1st January 1850 — continued. 



Total Eraploved ia 
1849. 


Total Employed in 
1830. 


Increase since 
1849. 


Decrease since 
1849. 


No. of| Popa- 


No. of 
Miles in 


Vessel 


Men. 


Boys. 


Vessel 




Boys. 


Vessel 




Boys 


Vessel 


Men. 


Boys. 




Kstricts 

1811. 


n^Qd- 


307 


1,417 


24 


299 


1,329 


47 






- 




88 




I4i 


44,177 


52 


314 


1,437 


196 


193 


648 


100 








121 


539 


96 


20 


55,481 


58 


18,100^07,512 


3,993 


15.247 


65,240 


3,131 


,822 


,342 


60 


,765 


0,562 


,2-13 


4M| 


,854,695 


,346 



t<ui>orvaiions msae oy inspecting 
(commanders of Coast Guard, and other 
Registering Officers, up to 1st January 1830. 



--dire than for years past. The sal^n 
nsnerips not improved. No curing establish- 
ments formed. The habits peaceable, 
ma O J rrdoced nearly 50 per cent. 

The ndckBalwgreaOyieduced. Thetaie 
of fish considerably less. No improvement in 
the salmon fishene^ No curing esfabiish- 
lormed, Tae habits orderly and peace- 



Appendix J. 
Fisheries. 



.■.quircl.-captot, and cana«™rs becoming together paralyaed and KMiitod SZlv 
abandoning thoao moans by which subsistence might have been obtained to a vreat latent «' th* In- 

tWing Ihemselves in prcfarence upon the gtatuilons aid so cstansively minStored uadal tbj Commi,. 

afflicting amgency of the time. W. „a, naverthelass, enabled to stat. that a S indSi™ “““ 

of impnovcm.,,1 arc pr.scnled m revia.ing the Sshorios at the present time, and some aSanca 
in what we conce... to b. the right direction being obscrvabla, we am induced trLoo S 

important results Will ultimately follow. ^ 

The attcmjm of many persons appeai-s at present to ba seriously directed to the Irish 
fishattes.aa an object fiom whmee a profitable commerce maybe derived; and the vague 
exagprated notions which have hemlofore too much prevailed with respect to the facilitv imh 
which an imaginary mine of unbounded wealth might be made availabb, while little prai^ calli 
was nccoraplabed, appear very mueh to have subsided and given plane to a better'lcnrored 
judgment oil the part of m™y. Icadmg to sounder views and more judicious action, and teudLv 
we hope, to tender the Irish fisheries an important trade, and to invest them with more of t£ 
character of a systematic mei-oantile pursuit than they have yet assumed. 



Cod and Ling Fisheries. 

This important branch affords an opportunity for mueh extended and profitable operation, 
an we are gratified tn being able to report an advance and improvement in its prosecution. 

A few enterpnsing persons have been ip the habit of sending vessels to the north-west coast 
of Donegal annually from the east coast, in pursuit of this fishing. They generally return well 
laden, and pay well ; and from the information we have received, we believe that preparations 
are in progress for the coming season (which sets in about the middle of ApriL to send an 
increased number of vessels. ‘ 



Upon the^Mayo coast, in the vicinity of Blacksod and Broadhaven Bays, the cod and lino- 
fishery is being prosecuted actively by persons who have within the last year embarked in this 
^dertakmg, and their operations have been so far satisfactory. Prime samples of fish sent 
from thence have brought the first price in the Liverpool market, a facility of transit now beino- 
available by steam from Sligo. The parties foremost in this enterprise are those who pur- 
chaseii the stores and plant, and succeeded in the Board’s establishment at Belmullet. which 
was discontinued in the commencement of the past year j and their success in producin*' a prime 
article is mainly to be attributed to the instruction afforded in the modes of cure to tlm persons 
previously working under the Scotch purer employed By the Board, and who have h^n em- 
plciyed by those now engaged, and their services have been most valuable. 

Upon the south coast also this branch of fishing, if not increased in amount (being perhaps 
lessened as compared with past years, in consequence of the destitute condition and diminished 
numbers of the operatives of the coast population), is nevertheless much improved as relates to 
a better system of curing, which in some of the remote districts has been effected principally 
through the instrumentality of other Scotchmen who were engaged under this Board in con- 
ducting the curing stations at Castletown, Baltimore, and Valencia. One of them is in the 
service of the Royal Irish Fisheries Companjr at Dingle, and while his skill and experience 
must be most valuable to his employers, the instmetion he necessarily conveys to others, and 
the example he affords in regularity and system to those working under him, cannot fail to 
confer a lasting and extended benefit. 

At Kinsale an improvement is evident in mercantile system, and some of the patiihl^hTyients 
there afford an example in this respect well worthy of imitation. 

In the yicinitv of Dun^van a benefit has been conferred by an establishment, conducted 
and superintended by well-qualified eurers, whose example and instruction cannot have failed 
to effect some good. However, unfortunately, an interruption has occurred in the continuance 
of this, through a misunderstanding between the promoters of the scheme, which is greatly to 
be lamented. 
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Appendix J. 
Fisheries. 

Reports of the In- 
specting Commis- 
sioners of Fisheries 
for 1849. 



Upon the east coast some influential persons have turned their attention to the cod-fishery, 
and although their expectations have not been realized in the amount of capture, they huvu 
fully succeeded in establishing the value of improved cure. Another of the Scotch curei-s, at 
first employed under this Board, and whoso exemplary conduct and perfect knowledge of his 
trade entitled him to their best recommendafion, has been for the past two seasons during tiiu 
time of that particular fishing engaged by them ; and as pointing out the deficiency wliich 
exists in Ireland, in an educational point of view as regards the preparation of fish for market;-, 
where remunerating prices may be obtained, we have the authority of one of the most extensive 
and experienced brokers of Dublin for slating, which we do in his own words, that “ until 
he saw some pickled cod fish cured, and coopered by a Scotchman at Courtown, ho did not think 
himself ignorant of his trade, which he now admitted he was in this respect.” 



Herring Fishery. 

There has been a great falling off in this fishery during the past ten or twelve years. For- 
merly abundant supplies were frequently obtained upon the nest and south coasts; purchasers 
from Scotland and elsewhere attended, and a trade existed upon a large scale of great importance 
to the country. However, the shoals of herrings which occasionally resort to our bays are 
either very capricious, or proper means are not resorted to for following them into the deep 
water, and latterly an occasional local but not general capture of considerable amount only 
occurs. 

The inshore or bay fishings of Scotland are very similar in their uncertain character to those 
of Ireland, while the open sea fishing is steady and uniform ; but the latter is not pursued 
in Ireland, while in Scotland it is, and lienee arises the difference and deficiency in pro- 
ductiveness. 

The_ herring fishery which is uniformly prosecuted upon the east coast of Ireland, forms an 
exception, and presents some circumstances connected with it, which it may bo useful as well 
as interesting to notice. To this locality a fleet of between 200 and 300 vessels from the coast 
of Cornwall annually repair, and for several weeks continue actively and profitably employed 
in the capture of herrings forthe supplv of the Dublin and Liverpool markets, while the owners 
of the fishing vessels of Dublin, Houth, Skerries, and adjacent ports are the purchasers and 
carriers to other places of that portion wliich is not required for the immediate home demand. 
It is much to be desired that some of those in Ireland who are now directing their attention to 
the fisheries, would embark in this undertaking, and share at least with the honest and onter- 
pming Cornishmen the profit and the credit of supplying Ireland’s metropolis with the herrings 
of her own coast ; and we are gratified in being able to state that some improvement is apparent 
in toat respect, likely we hope to lead to such increased industry as the '' smolting” or " bloating” 
of herrings; and the preparation of small haddocks in Dublin is advancing, and although at 
present It exists only upon a small scale, its extension maybe anticipated, which, tending to 
increase the demand for the fresh fish, must materially lead to increased exertion and improved 
appliances for capture. * 



Fishery for fresh supply of Turbot, _ Sole, Haddoch, ^c. 

In this branch of the fishery there is a material improvement, which is mainly attributable 
to the increasing facilities for transit by means of steam navigation and railroads. The vessels 
employed for this purpose take a wider range than heretofore, and avail themselves of prolific 
fislung grounds mOTe_ distant from the principal markets; and an account of results in one 
ms ance will be sufficient to show how much maybe accomplished when a lurther extension of 
railroad shall have been provided. 

Company, about 18 mouths sinco, having commenced oi»rations 
upon the south coy t at Dingle, m Kerry, sent three haulers to that station, and madoarranue- 
inenls by which their Ssh was transmitted (partly by private and pnilly by pithlic laiidofn- 
reyance) to Limenck, and fimm thence by the Waterford and Limeribk ini Soitlhetn and 
sS urTcf n ’’““'r whilst a portion of the fish reached Liverpool in good order and 

sold profitably. Constant and^large supplies were thus sent for some time by this Company 
hoiili' dritant the Dubflu traulers ifinding the Dublin market thus lo far furiiilllod 

f 'J’irtsed there, arid have been equally successful. Some jealousy, how- 
Inral' ,‘*'*''"6. hetoeoii those rival parties, and strong dissatisfaction on the parf of the 
local line fishermen, who felt that they were injuriously interfered with, Mr. Barry.^one of the 
Inspecting Ooniinissioiiei|s, went down to investigate the matter and take steps for the pveserva- 
nahire;”'**'’ h™ his report wUl furnish detailTof an interesting 

“ It has been stated, and 1 have reason to believe it to be true that the suoulies of fish 

Si as ""f ■■ boat, had so far keted L 

See it wLSkinttw among the owners of the Dublin trawlers, and that in come- 

qucncc It was determined to send a large fleet of trawlers lo Dingle for the nurnose as is allewerl 

^ a fleet, cbiisisting of the following 
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Vessels’ Names. 


Tonnage. 


Time 

Cummencei]. 


Where 
belonging to. 


Lord Nelson 


50 


March 1849 




Louisa 


14 


Sept. 1848 




Comet 


15 


March 1849 


Dingle . 




27 


Nov. 1649 


Dub'tin . . 


Dorset 


27 






Erne 


35 


Jan. ’l850 




Osprey .... 








Belle . . 








Iris .... 








Ratier 


15 






Fresher .... 


15 







J. E. Stopford . 

Thos. Kavanagh 
Philip Hoare and 
William Knight. 
James Fagan 
John Good . 

Wight Pike . 



Cutter. 

Dandy. 

Hooker. 

Wherry. 



Dandy. 



" I commenced by ascertaining the precise state of theDingle Fishery establishment at presenr, 
and lound that it was reduced to 9 effective spritsail boats and 1 3 canoes, or canvass boats, of 
whidi 5 belonged to the Royal Irish Company; there are, besides tliesc, 5 boats hauled up 
upon the beach, but reparable. The total number of persons to which these boats can <rive 
employment IS under 100, and it appears that the workhouse contains more than five times 
that number of able-bodied men. I examined the two memorialists, Deady and Sullivan and 
2d otfier persons, who seemed to be the most intelligent of the body. Tfiei-e was a perfect 
concuiTeiice in their testimony, and in tlie statements which they made; they state that the 
whole trawling fleet fish upon a bank, extendiug from the west point of the Ventry Harbour to 
Uie Crow Rock, about two miles from the shore, and in 25 to 30 fathoms water. It is the 
bank fo which the Dingle fishermen have generally been in the habit of resortino- to set their 
spillai's and long lines. It is also stated to be a spawning bank of great importance. It was 
that in several cases the trawis had taken up and ran foul of the lines ; and that 
although the owners were generally compensated for the loss, the fishermen ivere afraid to 
venture their lines. The trawlers also 'scrape up’ and soften the ground, and make mud, 
which stifles die bait. I'he round fish, it is asserted, are scared, and driven off the banks by 
so many heavy trawlers constantly working in them; and. in short, the fishermen all say that 
u it continue they may as w-ell give up the pursuit of fishing. Kavanagh, the oiviier of the 
Dingle travrl boat, and Reilly and Doyle, the masters of the Royal Irish vessels, all admit 
that the continued trawling of so many boats would, in a short time, utterly destroy the 
fisheries of the bank. _ Doyle, a particularly intelligent and e.xperienced Skerriesman, would 
have no trawling on this bank from the 1st of May to 1st November. Reilly admits that he 
has sometimes entangled in the spiliars ; he believes that if only the three boats had continued 
to trawl no complaint would have been made. 

“ This case is exceedingly embarrassing; a bye-law must of course restrain all trawlino-, 
and yet I think if the original number of three vessels had not been increased, there would 
have been no comjilaint nor cause for complaint ; but there ean be no second opinion as to the 
effect that will be produced by so large a number. The weather has been very boisterous, 
but a vast quantity of fish has been taken. 

“ Within the week preceding the 9th February, there were sent to Tralee and thence to 
Dublin, by Limerick, 155 cwt. 18 lbs., say 7 tons 15 cwt. 18 lbs. of soles, &c.; they pay 
from Dingle to Tralee, 31 miles, Jd, per lb, ; from Tralee to Limerick, by Bianconi’s 
cars, per lb. ; and thence per train to Dublin, 3s. 6d. per cwt., making the whole cost 
of conveyance to Dublin little more than Id. per lb. 

“ If the motives attributed to this unusually large number of Dublin vessels in meeting at 
Dingle be not greatly misrepresented, it certainly does seem to be rather a hard case upon the 
Royal Irisli Fisheries Company, who had been actively pursuing their courses at Dingle with 
great success, judgment, and propriety, giving considerable employment in their boats as well 
as in the curing-house, under the direction of Mr. Brown, one of the most experienced of the 
Scotch curers who had been employed by the Board, operations are conducted with great 
order and regularity, and they . have had the good sense and good fortune to abstain from any 
interference in those matters, which at present render Dingle a frightful scene of discord and 
insubordination. 

“■ In reference to the application made by Mr. Andrews on behalf of the Company, dated 
28tfa January, which was submitted to the Board on the 1st instant, praving that the number 
of boats using trawls at Dingle should be limited to three or four. It would of course be 
quite improper to make any regulation which should not have a general effect. 

Since my return to Dublin we have had an interview with Mr. Hoare, the owner of (wo of 
tile Dublin trawling vessels at Dingle; he utterly denies having been influenced by the motives 
attributed to the fleet generally, but asserts that they sent the boats to Dingle, because the 
o^n trawling ground adjacent to Dublin was thoroughly exhausted by incessant trawling 
within the bays. ’ 



Appendix J. 

; Fisheries. 

Reports of thie In- 
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Oyster Fisheries. 

The oyster fisheries of Ireland have suffered much injury, and have been greatly deteriorated 
in value by abuse in over dredging at improper seasons, as well as, neglect in returning to the 
beds the unsizeable portion of those taken up with shells, and other Mrd substances to which 
the spat or spawn adheres, until it has arrived at a certmu age and size. Many of the banks 
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Appendix J. to which the public have access have thus become exhausted, and of little value, whilst most 
FisJia-ies. of those over which private lights are exercised, have also been much deteriorated through 
^ neglect or a want of knowledge in their proper management ; at iho same lime wo are enabled 
8p*Mtkig*Coram!”- ^ report a growing attention to the cultivation of this important branch of the fisheries. 

>ioners of Fisheries Since our last Report several applications have been made for licence to make artificial 
for 1S-J9. layings. 

Two gentlemen largely engaged in the oyster trade in England, on the Kent coast, in tile 
neighbourhood of Queensborough, lately called on us here, and stated that they had visited 
several places on the west coast of Ireland, witli the view of taking oyster beds as tenants to 
the proprietors ; but finding that private rights in natural beds in Ireland were so limited, and 
the power under the existing law so restricted in licensing artificial layings, that fliey had 
abandoned the object. Those pei'sons also stated that tlic regulations adopted pursuant to 
the Convention with France, and the strict enforcement of tliem under the provisions of the Act 
6 and / Vic. c. 79, materially resuscitated the gi-eat public banks at Jersey, and that the number 
of vessels engaged in the fishing had greatly increased in consequence. They also obligingly 
communicated many particulars respecting the proper management and cultivation of oysters ; 
and considering the great importance of this valuable branch of the fisheries, and the extensive 
field which exists in Ireland so capable of productive increase, it may be worthy of consideration 
whetlier some more active control an'd government may not be required to restrain public injury 
and abuse tlian at present is afforded ; and whether, combined with this, some information and 
instruction might not be profitably disseminated in promotion of the public good. 



Lobatm' Fishing. 

The Irish coasts in many places abound with this valuable fish, but tlie trade in it is o-ene- 
rally limited, in consequence of the present deficiency in the means of transit from those parts 
of the coast remote from markets j the lobster being a fish which will not keep long in a fit 
state for use after it has been removed from its natural element, and in the absence of well- 
boats in which it may be kept alive, cannot be profitably transmitted from distant places ; and 
there is no article connected with the fishing trade perhaps in Ireland, to which the further 
extension of railroads will more beneficially apply, particularly those communicating with the 
southern and western districts. 

lo meet, however, the deficiency of conveyance, much may he done by adopting modes of 
preservation such as those in uso,_to supply conserves to the navy and foreign countries : and 
instances^ exist in Ireland in which this system has been most successfully carried out bv 
persons m the south and west of Ireland. Mr. Kobertson, of Ballinahinch, Connemara, 
County Galway, and Mr. Gamble, of Cork, have for many years been extensively engaged in 
preparing salmon, lobsters, and oysters in this manner; and judging from the number of 
^rsons whom they employ, the extent of their eslablislimeuts, and the length of time they 
imre persevered in this occupation, it must be concluded that it is a profit^le one, and may 
be well worthy the attention of others. ^ 



Trawling. 

1 , of fishing continues progressively to increase as the means advance 

S ^ f « a fresh state can be taken to the markets j but the objections 

1 ^ fishermen engaged in other modes appear to 

be unabated, when used m the mner part of bays, or upon banfs near the shores of a.w coLt 
AppheaUons haying been made to rescind a bye-law made in the year 1844 which nre- 
scribes a boundary in Lough Swilly, upon the north coast, within which trawling shall not be 
l^rmitted. A meeting has recently been held at Rathmelton, on the anplicatifnfof parties 
faiourable to trawling at which two members of the Board attended, by whom evidence was 
question at issue; and upon a full consideration of which it was 
lesolied, that the proposed change should not be sanctioned. 

Salmon Fisheries. 

f an assessment upon all engines employed in 

fishing, for the purpose of raising funds for general protection, has been in full prLtical 
operation since July last, whep the members of the Boards of Conservators were elected under 

had long been recommended by many, and suggested repeatedly in former Reports of the 
. Board ; and while the adoption of some such principle was fully admitted, great difficulties 

SFthfl.i ? . T “’8“ *■'* “PPH- , Bol so far as we are enabled to judge by tfie working 
to bar! urodnitd" “ operation, we hare every rLon to believe ,! 

to hai e produced ra uable and important resnlts. Its principle has been generally approved 
by that portion of the iiublie interested in the salmon (sheries, and a rely general a^al has 
irerS aL ‘bo adminisSeTnto imposed 

continue ^’riva a^ ri P'yons thus evincing a lively interest ih a question of this nature 
en?ne W. hone r • ft"' t”?’ ""'b Sootl fail t<> 

fr“r'the fLoumbf. m "^ards the future progress of this measure, and 

so Iho rs O a “ .b“ generally been received by the public t Wile 
more favodrablv Wp j ^ principles and details, appear now to view them 

the salnion fishwies^f iTeland!" ™ msterially regenerating 
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measmuMinvol in -ill ifa mnr^K- first time, Tiere about to commence the working- of a ^epmts of tlie In-' 
since the f r ™achiuery, as applying to the protection of the inland fisheries°- and Commit- 

The funds received for licences by the Commissionere, up to the time when the Rr.arrt- r.f 
SrAcVStr™ .(deducting cost of collection), and handed over to the treasurer^ as 

I?dfs i t li. Ireland having been diS 

1/ districts, tile follomng table shows the sums received for each 



No. 1. — Dublin Distinct . 

2- — Wexford District 

3. — Waterford District 

4. — Lismore District 

5. — Cork District 

6. — Banfry District . 

7 - — Killarney District 

8. — Limerick District 

9. — Galway Dislrict 
10- — Westport District 

11. — Ballina District . 

12. — Sligo District 

13. — BalJyshannon District 

14. — Letterkenny District 

15. — Londonderry District 

16. — Ballycastle District 

17. — Drogheda District 



£. 5 . d. 

. 36 0 0 

. 102 10 0 
. 372 14 0 
. 303 15 0 
. 181 10 0 
63 15 0 
. 101 0 0 
. 484 15 0 
. 109 10 0 
. 98 10 0 

. 103 0 0 
. 44 10 0 

. 162 10 0 
. 67 0 0 

. 471 10 0 
. ill 10 0 
. 168 15 0 



£2,982 15 0 



In addition to those sums paid for licences, in many districts the rale on the Poor Law 
V amation of " Several Fisheries,” as provided by the 23rd section of the Act, has not been 
revived by the Board, but was left to be collected by Conservatore ^ still in no case has a 
suihcient sum been realized to provide for the full amount of protection required. Yet a great 
deal has been effected by good management, strict economy, and zeal upon the part of the 
Conservators ; and several persons contributed voluntarily to the funds of the Conservators of 
the respective districts, far beyond what they were required to pay in the shape of licence dutv 
for the engines they employed ; while in other instances Conservators became Inspectors, and 
actively and vigilantly performed the duties of such offices. 

It should be stated also, that a deficiency in the funds, which might otherwise have been 
collected, arose from the want of a staff of bailiffs to enforce the taking out of licences, and 
many failed to comply with the law in this respect. In the first instance, and before the 
Boards of Couservatore could be formed, the Commissioners were not authorized to appoint 
officers for this purpose, and the only aid they could obtain was through the constabulary, 
whose other duties only permitted them occasionally to attend to this, a service which could 
not be imposed upon them, except conditionally, through their Inspector-General, who has 
always been most ready to co-operate with this , department, in aiding to have the fisherv 
laws enforced; however, in future this inability to enforce the payment will not exist, as a 
sufficient number of water bailiffs, employed to protect the fish during the fence months, will 
be retained for this purpose during the open season, and by information which we have received 
from some districts of the collection for this year there appears to be a material increase in the 
amount as compared with last season, added to which, a progressive increase may be fairly 
anticipated, proportionate with the improvement, arising from continual protection, which 
must natui'ally multiply the number of captors and engines. 

Fixing Amount of Licence Ihities. 

In several instances the Boards of Conservators have proposed to raise the scale of licence 
duties to the maximum amount fixed by the statute; but the sanction of the Commissioners 
being required, in all cases where changes may be made from time to time, the Board have 
declined ibr this reason to sanction any departure from the scale fixed in the first instance, 
which was uniformly a moiety of the maximum licence duties for all engines set forth in the 
schedule to the Act, leaving the per cenfage on rated fisheries at the maximum. The Board 
have been led to adopt this course by a consideration that, until the measure shall have been 
in operation for another year, with a staff of officers to enforce the taking out of licences, the 
full amount desirable from the lesser rate of duties could not be ascertained, and that they 
should avoid sanctioning a scale of rates which might, in some instances, have the effect of 
limiting the number of engines to be employed, and which perhaps might operate eis an 
objectionable prohibition, both as regards the free enjoyment of the rights of fishing and the 
exercise of industry, at the same time, probably lessening instead of increasing the revenue, and 
thus defeating the object for which the imposition of increased taxation was sought. 

2 D 
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Changing Divisions of Districts. 

Some applications have been made by Boards of Conservators to sub-divide certain districts, 
under the provision for this purpose contained in the 3rd section of the recent Act, but have 
not yet been decided upon. We feel that while some changes may be advisable in this respect, 
still the matter must be well considered, in endeavouring to combine effective police regulation 
with proper fiscal economy, regard being had to the supposed connexion between coast or 
tidal fisheries, and their natural fresh-water nurseries. 

Close and Open Seasons. 

Since the Board’s last Report one alteration has been made in this respect; having assimi- 
lated the close season for the whole of the No. 10, or Westport District, with that fixed by 
the Act 9 and 10 Viet., cap. 114, for 24 out of the 32 counties of Ireland; this has removed an 
anomaly arising out of the exception of tl)e 8 northern counties of Ireland from the general 
rule, the effect of which ivas, that for a portion of tlie season it was illegal to lish in one side 
of a river and bay in the county of Mayo, while it was legal to fish at tlie other side of the 
same rivei- and bay in the county of Galway. 

Bag Nets. 

The use of these effective engines is considerably on the increase; parties who have been 
engaged in this mode of fishing on the north coast for some time past have recently taken 
sites, extending over a considerable portion of the west coast ; and one of tho Inspecting Com- 
missioners has reported that they have stated (o him that they were encouraged to embark in 
this undertaking in consequence of the prospect of being enabled to protect the nurseries in 
the fresh waters through the agency of tbe late Act of Parliament. Upon the south and ea.st 
coasts also the use of tlie bag net has increased. 

Stahe Nets. 

We reCTet to be obliged to 'state that abuses of the privileges to employ those entwines, 
conferred by the 5th and 6th Viet., still continues in too many places. In I'ormer Raporls wc 
called attention to the violation of the law in this respect, which has so perseveringly been 
committed in the estuary of the harbour of Waterford, of the conflicts which occurred in 
consequence, and of the necessity which arose, and of the circumslances which induced us to 
recommend the adoption of criminal prosecutions at the suit of the Crown, in vindication of 
the law and protection of the public rights; but notwithstanding all the endeavours which 
have been made on the part of the Executive Government, and tho expense to the country 
vvhicli has been incun-ed to suppress this lawless proceeding, it has been reported to us that 
this season some parties, without a colour of justification, have re-erected weirs upon sites, 
where so late as the autumn of last year persons were convicted at Quarter Sessions for having 
erected them. “ 

The Sessional Crown Solicitor, under the directions of the Law Advisers to the Crown, 
prceeouted upon this occasion, and the Board supplied the services of an engineer, and also 
the assistance of one of the inspecting Commissioners, familiar with such cases, in originating 
the proceedings. In considering the many evil effecls produced by the continued practice for 
a senes of a years in this locality of illegally erecting stake weirs, we are constrained to 
recommend that some more defined and summary powers than at present exist by law, or are 
permitt^ by practice, should be afforded or exercised for their suppression ; for independently 
of permitting the injury to continue, which is immediately inflicted upon a large body of the 
humbler classes who fish on the upper parte of the tideways, and those of different classes who 
fish in the fi'esh waters, we consider that still more general, and perhaps moi'e serious evils to 
society at large, are involved in this question, as the utter defiance in which the law is practically 
held by peraons of the higher classes, and tbe failure, in spite of the direction of tho highest 
legal authomies and all the ordinary tribunals of the country in effecting a practical adminis- 
tration of justice, must tend to prejudice the public mind against the governino- institutions of 
the country. ° o o 

Defining Movths of Rivers. 

. J-eceived applications to define the mouths of the rivers Boyne, Feal, and Dunbeg, 

of Louth, Kerry, and Clare, which are under consideration, and shall be 
submitted for tbe Board a final decision. 



Appendix J. 
Fisheries. 

Rejiort of the In- 
specting Commis- 
sioners of Fisheries 
for 184!). 



General Remarks. 



The fisheries of Ireland appear at_ present to attract considerable interest, and many persons 
latterly have communicated with us, in search of information, whose views appear to be practical, 
and intentions seriously directed to the subject, amongst these are some from England who 
have visited this country with a view of inquiry, and we hope that good results may follow, 
and that the fishing and fish-curing trades may yet claim rank amongst the important 
mercantile institutions of Ireland. ® ^ 



We alluded also, in a former part ot this EepoH, to tho bene at which had arisen from the 
instruction on the modes of cure rendered by the Scotch coopers end curers employed at the 

BoMds stations during the lime they continued in operation, and considering the importance 
of instruction m this particular in Ireland, where such a deBclency exists in tho suitable 
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P^Cp&rS-tlOll of fisll for IH<irlvPtS« wllftrA \ . n 

it might tend to 

general commerce. It has been suggested 

of the Board, might bo usefully employed “ the pun,T.„dlP™“' •‘■'direction 
made available f.r dlsseminajg inflation andtsKS “?m™d oTfa^tut 

Conclusion. 

improvement of the fisheries/ we feel bound to 

S.?eM®m'5;riTSh%“ ™c”r 



Appendix J. 
FisJieries. 

Report of the In- 
specting Commis- 
sioner.s of Fislieries 
for 1849. 



Office of Public Works, 
20f/i March 1850. 



J. Redmond Barrt. 
William J. Pfennbll, 
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